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GENERAL 


Requirements.  (I)    I  siahlish  adntiiiislralioii  mecliiinistn   ns/idiisihle  to   the  Chief 

L.xeciKire  for  I  Iw  purpose  of  pro\i<liii\i  leadership,  supervision, 
ami  coorditiation   of   Workable  I'rogruni  activities 

(J)    Provide  explanation  for  any  oh je*  lives  set  during  last  period  which 
were   not   achieved. 


1.  Identify   the  person  and  office   or  afiency  designated  to  supervise  and  coordinate 
Workable  Program  activities  and  describe  the  relatiorship  of  such  person  and  office 
or  agency   to   the  (  hief  L.\(\utive. 

The   Director  of   the   Boston    Redevelopment   Authority,   Mr.    Robert   T.    Kenney,   is  designated   to 
supervise  and  coordinate  Worl<able  Pioqr.iin  activities.  The  Director  m  concert  with  the  IVlayor's  Executive 
Staff  coordinates  the  activities  of    ihi;  several   city  departments   and   agencies   involved   in  community 
development   activities. 

2.  For  any  target,  action,  or  limeiahle  proposed  by  the  community  and  approved  bv 
the  Department  at  the  lime  of  the  last  certification  which  bus  not  been  met  or  carried 
out.  provide  a  detailed  explanation   of  the  reasons. 

The  City  s  latest  Workablp  Program  Recertitication  pioposed  ceitain  actions  to  be  completed  prior 
to   December,    1971.   The  followiri'i   proposed   goals  were   not   met   for   the   reasons   listed   below: 

A.  Updating  of    Fire   Prtrvention   Code 

It  had  been  anticipated  that  Boston  s  Fire  Prevention  Code  would  be  fully  updated  diiring  the  last 
recertitication  period.  Action  was  not  completed  due  to  unavailability  of  funds  until  1970  tor  this  purpose 
Under  terms  of  a  two  year  contiact,  expiring  this  year,  a  consultant  has  been  retained  to  update  this 
1  ode.   This  revised   code  will   be  submitted   to   Boston   City   Council    for   its  approval   during    1972. 

B.  Housing 

In  last  year  s  Workable  Program,  the  City  indicated  it  expected  to  have  a  number  of  new  housing 
resouices  available  as  of  December,  1971.  Certain  of  these  goals  were  not  achieved  for  the  following 
reasons: 

1.       New  Construction 

a)  South   Cove       Tai-Tung   (214  dwelling  units) 

Due  to  delays  resulting  from  redesigning  ot  the  project  and  time  lag  in  obtaining  necessary  approvals, 
the  developer  did   not  commence  r.onsti  ui  tion   until   January,    1971.   Construction   is  expected   \o   be 
completed   prior   to   December,    1972 
Vlinsi.iM  , 

b)  South   End      Roxse   (364   units) 

As  d  result  of  labor  disputes,  consti  uction  has  been  delayed  in  completing  this  development.  At 
this  time,  only  about  60%  of  the  units  are  completed  and  occupied.  Final  completion  of  all  construction 
is  expected   by  September,    1972. 


c)      South   End     Rutland   Housing  (44  units) 

Due  to  delays  in  obtaining  funding  and  necessary  approvals,  the  contractor  has  not  completed  this 
development.   Construction   is  scheduled   to  be  completed   by  October,   1972. 

2.       New  Construction   -   Boston   Housing  Authority 

a)  Charlestown     (96  units  for  elderly) 

Since  bids  were  substantially  above  federal  authorized  limits,  the  project  was  readvertised  as  a  Turnkey 
development,  thus  resulting  in  a  delay  of  original  construction  start  date.  This  project  is  currently  under 
construction  and   is  scheduled   to   be  completed   by  September,    1972. 

b)  Hyde  Park   (Riverside)      (40  dwelling  units) 

Original  bid  price  was  substantially  above  federal  limits,  and  the  BHA  readvertised  this  development 
as  a  Turnkey  project,  thus  resulting  in  a  delay  of  construction.  This  development  is  under  construction 
and   is  scheduled  to  be  completed   In  June,   1972. 

c)  Forest   Hills      (250  dwelling  units) 

This  is  a  state  aided  development  and  the  original  bids  received  for  this  development  were  higher 
than  approved  level  determined  by  Massachusetts  Department  of  Community  Affairs.  This  necessitated 
a  second  bidding  procedure,  which  resulted  In  bids  twice  as  high  as  state  level.  The  Project  was  then 
determined  to  be  infeasible  and   therefore  cancelled. 

d)  West   Roxbury      (72  dwelling  units) 

Delays  to  this  project  resulted  from  legal  action  taken  against  the  development  by  a  neighborhood 
group.  As  a  result  of  this  action,  the  development  was  redesigned  to  allow  for  a  lower  number  of  units 
from  original  design  of  168  units.  This  project  now  under  construction  will  be  completed  In  September, 
1972. 

C.      Schools 

1.  High  Point  Village  Schools 

The  site  selected  for  the  High  Point  Village  Schools  became  involved  in  a  conflict  between  the 
local  community  and  a  developer  who  owned  a  part  of  the  planned  site.  Legislation  was  subsequently 
introduced  and  passed  in  the  General  Court  which  restricted  development  rights  on  the  land.  Legislation 
also  was  passed  prohibiting  the  Metropolitan  District  Commission  from  allowing  the  City  to  have  access 
to  the  site  through  the  Stony  Brook  Reservation  which  is  adjacent  to  the  school  site.  Legislative  approvals 
and  local  community  agreement  are  necessary  before  the  final  site  decision  can  be  made  and  progress 
,  toward  obtaining  these  approvals  are   in   progress. 

2.  Quincy   Elementary  School 

Site  clearance  and  site  preparation  were  delayed  owing  to  the  need  to  relocate  the  South  Cove 
fire  station  and  the  construction  of  an  MBTA  transit  tunnel  under  the  site.  Further  delays  have  been 
encountered  in  obtaining  State  legislation  which  would  permit  the  joint  use  of  the  site  for  a  school 
and   condominium   housing   as  proposed    in   the  approved   redevelopment  plan.    Legislation   Is  currently 
pending  in  the  General  Court  which  would   permit  the  development. 


3.  Blackstone  Square   Elementary 

The  site  for  the  school,  to  be  provided  by  BRA  through  the  South  End  Urban  Renewal  Plan,  is 
not  yet  cleared,  nor  has  all  the  relocation  been  carried  out.  In  addition,  the  Boston  Edison  Company 
has  not  relocated   the  utility   lines  necessary   for  planned   site  use. 

The  eastern  and  western  site  boundaries  are  not  fully  determined  due  to  attempts  by  residents 
of  the  community  and  by  transportation  planners  to  revise  the  street  layouts.  A  revised  plan  would 
require  additional  land  acquisition  and  other  expenditures  not  provided  for  in  the  present  urban  renewal 
budget. 

4.  Washington   Allston/Mann  School 

The  program  development  for  the  Washington  Allston/Mann  School  required  extensive  analysis  due 
to  the  pioneering  concept  of  the  School  which  will  allow  deaf  children  and  hearing  children  to  learn 
together.  The  development  process  combined  the  efforts  of  the  community  who  worked  in  formulating 
the  program  and  choosing  the  site.  Time  delays  did  take  place,  but  architectural  work  has  begun  on 
the  school   building. 

D.  Libraries 

1.  Dudley    Library 

Original  plans  for  the  library  were  rejected  by  the  community.  A  new  program  developed  with 
community  participation  has  resulted  in  the  need  for  new  architectural  plans  which  are  now  in  preparation. 

2.  Dorchester- Lower  Mills 

This  project  has  been  deferred  by  vote  of  the  Library  Trustees  in  order  that  sufficient  funds  within 
the  City's  capital  capacity  may  be  assigned  to  the  top  priority  completion  of  the  Central  Library  Addition. 

E.  Fire  Stations 

1.       South   Boston 

A  site  for  the  South  Boston  Fire  Station  has  been  chosen.  However,  it  has  not  been  fully  determined 
whether  the  planned  site  will  be  adequate  for  an  addition  in  the  program  which  will  allow  for  police 
parking. 

F.  Police  Stations 

1.       Forest  Hills  Police  Station 

The  Forest  Hills  Police  Station  was  delayed  by  the  uncertainty  regarding  any  development  of  the 
Southwest  Expressway  (1-95)  area.  Construction  of  the  highway  and  final  determination  of  the 
construction  schedule,   road   grades,   traffic   patterns  and   available   parcels  of   land   remain   uncertain. 

G.  Other  Municipal  Buildings 

1.       Charlestown   Field   House 

This  project  has  been  delayed  by  the  financial  necessity  to  coordinate  and  consolidate  this  project 
with  the  academic  phase  of  the  new  Charlestown  High  School.  The  program  for  the  high  school  was 
completed  by  the  School  Department  in  January  1972  and  an  architect  has  been  designated  to  design 
the  new  facility. 


H.      Renewal   Areas 

In  the  last  approved  Workable  Program,  it  was  reported  construction  of  various  developments  and 
public  improvements  would  commence  in  each  of  the  several   renewal   project  areas  during  the  next 
certification  period.  Several  developments  in  certain  projects  were  delayed  for  various  reasons,  including 
delays  of  developers  and  contractors  in  commencing  work  at  the  time  originally  expected  due  to  several 
unanticipated  problems.  Generally  expenditures  for  public  improvements  made  in  several  renewal  areas 
did  not  meet  the  levels  expected  in  the  last  Workable  Program  submission  due  to  either  unavailability  of 
funds,  delay   in  obtaining  federal   approval   of  certain  projects  or  unanticipated   problems  involved   in 
construction  scheduling  of  such   improvements. 


CODES  AND  CODE   ENFORCEMENT 


REQUIREMENT.      The  two  primary  requirements  are: 

a.  The  adoption  of  the  latest  published  edition  of  one  of  the  nationally  recognized 
model  housing*,  building,  plumbing,  electrical,  fire  prevention  and  related  codes 
and  ordinances,  as  amended,  or  state  or  local  codes  with  comparable  standards. 

b.  The  establishment  of  an  effective  code  enforcement  program. 


1.       Complete  the  following  schedule  for  codes  adopted  by  the  community. 


Code 
Adopted 


Type  of  Code 

(Check  One) 


Model 


Local 


Give  Title  and  Date  Of  Latest  Edition 
Of  Model  Code  Adopted 


Give  Date  of  Latest  Annual 
Supplement  Model  Code 
Adopted 


HOUSING 


State 


Article  II 

The  State  Sanitary  Code   (8/69) 


August,  1969 


BUILDING 


Nat  I, 


B.O.C.A. 


June,  1970 


PLUMBING 


Mass.  State  Code 


State 


1965 


ELECTRICAL 


Nat  I. 


State 


National  Elec.  Code 


1965 


FIRE 
PREVENTION 


Nat 


City  & 
State 


American  Insurance  Assoc,  and 
National  Fire  Protective  Codes 


1971 


2.       Describe  briefly  the  procedure  established  for  periodic  review,  evaluation  and  updating 
of  the  adopted  codes  and  ordinances. 

Building  Code 

The  City  contracts  with  an  engineering  consultant  to  conduct  an  extensive  review  and  evaluation 
of  four  of  the  twenty  construction  sections  of  Boston's  latest  Building  Code  each  year.  This  procedure 
ensures  a  complete  review  of  the  Code  every  five  years.  As  a  result  of  these  reviews,  the  consultant 
makes  specific  recommendations  to  the  Building  Commissioner  relating  to  updating  each  of  the  Code 
sections. 

Plumbing  Code 

The  City  uses  the  Code  adopted   by  the  State  Board   of  Plumbing  Advisors  in   its  entirety.  All 
amendments  to  the  Code  promulgated  by  the  State  Board  mandate  adoption  of  such  changes  by  the 
City. 

Electrical   Code 

The  City  currently   uses  the  electrical   code  of  the  Commonwealth  of  Massachusetts.  This  code 
incorporates  the  provisions  of  the  National  Electric  Code.  All  amendments  to  the  Code  promulgated 
by  the  State  mandate  adoption   of  such  changes  by  the  City. 


The  housing  code   must   be  adopted   at   least  six    months  prior  to  certification. 


Sanitary  Code 

The  State  Sanitary  Code,  adopted   in    1962,  and   revised   in    1969  by   the  Commonwealth  of 
Massachusetts,   provides  for  mandatory   minimum   health  standards  on  a  state-wide  basis. 

The  Code  provides  that  whenever  appropriate  local  officials  concerned  with  enforcement  of  this 
Code  may  adopt  appropriate  regulations  for  their  own  jurisdiction  provided  such  rules  are  not  any  less 
stringent  than  those  designated   in  the  State  Code. 

Fire  Prevention  Code 

The  Boston  Fire  Department  has  entered  into  a  contract  for  $25,000  with  a  consulting  firm  to 
update  the  above  code.  The  consultant  will  include  in  the  revised  code  many  provisions  of  the  national 
model  codes.  Work  under  this  contract  will  be  completed  this  year  and  it  is  expected  that  the  revised 
code  will   be  submitted   to  the   Boston  City  Council   for  adoption   prior  to  end   of   1972. 

3.  Identify  and  justify  any  major  deviations  in  the  codes  adopted  by  the  community 
from  the  standards  set  forth  in  the  nationally  recognized  codes  as  amended,  excluding 
minor  administrative  changes  and  revisions.   Use  extra  sheets  if  necessary. 

The  Building  Code  recently  adopted  by  the  City  follows  closely  the  provisions  of  the  national  model 
known  as  the  Building  Official's  Conference  of  America  Code  (BOCA  Code),  with  variations  owing  to 
the  topographical   conditions  peculiar  to  the  Boston  area. 

Any  deviations  in  the  proposed  revised  Fire  Code  from  the  provisions  of  the  national  model  codes 
would  result  from  the  fact  that  such  provisions  are  either  not  applicable  to  the  existing  physical  conditions 
in   Boston   or  have  not  been   adopted   by  the  Commonwealth   of  Massachusetts,  which  establishes  the 
minimum  Code  requirements  for  each   city   and  town  within   the  Commonwealth. 

4.  Describe  in  general,  and  to  the  extent  possible,  quantifiable  terms,  the  longer-range 
plans  and  objectives  for  using  housing,  building,  and  related  code  enforcement  to  help 
eliminate  and  prevent  the  formation  and  spread  of  slums  and  blight. 

The  City's  Building  Department  will  continue  to  undertake  its  regular  program  of  demolishing  and 
"boarding  up"  unsafe  and  dangerous  structures  on  a  city-wide  basis.  The  Department  has  requested  an 
amount  of  $950,000   in   their  current  budget  for  carrying  out  the  above   program   during   1972. 

The  Fire  Prevention  Division  of  the  Boston  Fire  Department  will  continue  to  carry  out  its  systematic 
code  enforcement  program  on  a  daily  basis  in  all  areas  of  the  City.  In  addition,  the  Department  will 
continue  to  undertake  a  special  enforcement  program  relating  to  vacant  buildings  within  the  City.  Under 
this  program  the  Department  will  take  necessary  action  to  secure  each  vacant  building  against  vandals 
and  the  elements. 


The  City's  Housing  Inspection  Department  will  continue  its  ongoing  systematic  program  of  enforcing 
the  Sanitary  (Housing)  Code  in  selected  areas  of  the  City.  It  is  estimated  that  approximately  10,000 
dwelling  units  will   be  inspected   annually  under  this  program. 

The  City  will  also  continue  to  undertake  systematic  enforcement  of  all  codes  within  designated 
areas  of  the  City  under  the  Federal  1 17  Code  Enforcement  Program,  provided  federal  funding  continues 
for  such   program. 

The  Massachusetts  Legislature  has  recently  created  a  housing  court  exclusively  for  the  City  of  Boston 
under  Chapter  843  of  the  Acts  of  1971.  This  court,  dealing  with  various  housing  matters,  is  expected 
to  be  in  operation  in  the  near  future.  Utilization  of  this  court  by  the  City  should  promote,  expedite 
and  facilitate  code  enforcement  activities. 


5.       Describe  the  community  's  plan  of  action  (luring  the  next  period  for  effectively  dealing 
with  areas  and/or  types  of  units  having  high  priority  need  for  code  enforcement,  including 
both  programs  to  stop  blight  in  sound  but  deteriorating  areas  and  programs  to  deal  with 
serious  threats  to  health  and  safety  in  slum  areas. 

During  the  next  certification  period,  the  City  intends  to  carry  out  the  Housing  Code  Enforcement 
activities  as  indicated  under  Section  4  above.  The  City  has  submitted  applications  to  federal  government 
for  obtaining  federal  funding  for  other  selected  areas  of  the  City  under  Section  1 1  7,  Concentrated  Code 
Enforcement  Program,  and  if  federal  funds  are  approved,  will  undertake  code  activities  in  these  areas 
during   the   next  certification   period. 

In  addition,  the  City  has  an  application  pending  with  the  federal  government,  which  request  seeks 
to  have  the  Model  Cities  neighborhood  continue  to  be  designated  as  a  "Certified  Area"  for  an  additional 
one  year  period.  Such  designation  is  required  to  make  the  area  eligible  for  federal  Section   312-rehabilitatinn 
loans  and   Section    1 15-rehabilitation   grants. 


5(a)  Explain  the  basis  for  the  areas  and  program  strategies  selected.  (A  ttached  maps, 

charts  or  other  information  as  may  be  necessary  to  explain  the  context  for  the  plan  of 
action. ) 

The  basis  for  selection  of  certain  areas  for  the  Section  1 17  Code  Enforcement  program  is  conditioned 
on   studies  conducted   by   the   BRA   and   the   Housing   Department. 

The  City's  Building  Department  will  continue  to  undertake  its  regular  program  of  demolishing  and 
boarding  up     unsafe  and  dangerous  structures  on  a  city-wide  basis. 


6.       Compare  the  scope  of  the  proposed  plan  of  action  with  the  plans  for  the  previous 
period  in  such  a  manner  as  to  show  what  degree  of  progress  is  being  tnade  toward  achieving 
the  community's  longer-range  objectives  of  community-wide  compliance. 

During  the  current   certification   period,  the  City   undertook  Section    117  Concentrated   Code 
Enforcement  Programs  in  four  (4)  selected  areas  within  the  City;  Information  relating  to  the  degree 
of  progress  in  these  neighborhoods  is  shown  in  the  attached  documents  identified  as  EXHIBIT  1,  Items 
A  through   D,   pages   10-21. 

Other  ongoing  code  enforcement  programs  by  the  City's  Building  and  Fire  Departments  are  shown 
in   the   preceding  Section   4. 


7.       Describe  and  support  the  budget  and  staff  resources  to  be  allocated  in  the  next  period, 
to  carry  out  the  enforcement  program  described  in  4  above,  including  information  with 
respect  to  the  enforcement  of  building  and  related  codes,  as  well  as  to  housing  codes. 

The  following  data  show  the  proposed  budget  and  staff  resources  to  be  allocated  to  code  enforcement 
within  the  City  during  the  next   recertification   period. 

A.      Housing   Inspection   Department 

1.       Housing  Code  Staff  Estimated  Budget 

121    (includes   109   persons  about  $1,177,000 

involved    in    inspection  annually 

activities) 


2.      117  Code  Program 


Estimated  Budget 


67   personnel   including  25 
persons  undertaking 
inspections  and   rehabilitation 
activities 

B.      Building  Department 

Code  Staff   Inspectors 


Building 

48 

Plumbing 

14 

Electrical 

27 

Fire  Prevention 

Division 

*   91 

approximately 
$196,000  for   1972 


Estimated  Budget 

approximately 

$1,700,000 

annually 

Estimated  Budget 

$1,100,000  annually 


Includes  77   personnel   assigned  to   inspections  and   related   activities  (i.e.,  examination  of  plans). 
Another  14  personnel  are  involved  in  Arson   Investigation. 


8.      Enforcement  data 

This  Report  Covers  the  Period  From  January  1,  1970  to  December  31,  1971'^^ 


Code 

Permits 
Issued 

Inspec 
tions* 

Total  Inspected 

Found  In  Violation** 

Violations  Abated 

Razed 

S 

D 

S 

D 

S 

D 

S 

D 

HOUSING 

XXXXX 

74,012 

32,294 

67,290 

(2) 
63,181 

(3) 
57,605 

(4) 

45 

224 

BUILDING    (11 

5,794 

101,307 

13,236 

88,071 

362 

1,807 

181 

1,562 

630 

909 

PLUMBING   (]) 

2,364 

29,543 

8,371 

21,172 

14 

51 

11 

40 

... 

... 

ELECTRICAL   (1) 

7,429 

27,176 

11,563 

15,613 

66 

201 

41 

178 

... 

FIRE 
PREVENTION 

100,000 

(51 
151,596 

... 

15,409 

... 

12,836 

(61 
225 

OTHER 

LEGEND:   S  -  Structure      D  -  Dwelling  Units 


Count   Inspections  on  the  Following  Basis:  -  One  Inspection  is  one  visit  by  one  inspector  to  one  building  or  structure. 
'  For  housing  codes,  add  any  non-compliance  carryover  from  prior  inspections. 


(1)  Building  Department  data  given   for  period    10/1/69  -   12/31/71. 

(2)  The  total  number  found  in  violation  is  a  combined  figure  reflecting  violations  In  both  structures 
and  dwelling   units. 

(3)  The  total  number  of  violations  abated  is  a  combined  figure  reflecting  violations  abated  in  both 
structures  and  dwelling  units. 


(4)  The  Housing  Inspection  Department  placarded  thirty  five  (35)  structures  with  one  hundred  and 
ninety  four  (194)  dwelling  units  and  declared  them  unfit  for  human  habitation,  when  the  deficiencies 
in  these  dwelling  units  are  corrected  the  placarding  action  is  rescinded  by  the  Housing  Inspection 
Department. 

The  Housing  Inspection  Department  Section  1 17  Code  Program  has  ru^ed  ten  (10)  structures  with  thirty 
(30)   units  in   code  enforcement  areis   1    &   2. 

(5)  Includes  inspection  of  residential,  industrial,  commercial  and  institLition  buildings.  Approximately 
90,000  inspections  were  made  of   non-vacant,   residential   units. 

(6)  During  the  above  period,  the  Boston  Fire  Department  required  225  vacant  structures  to  be  secured 
against  vandals  and  the  elements. 
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EXHIBIT   1-A 
SYSTEMATIC  HOUSING  CODE   COMPLIANCE   PROGRAM 
Boston,  Massachusetts 
Neighborhood    Improvement   Report   for  the  Period   Ending   December   31,    1971 

EGLESTON  SQUARE  3,929 


(Name  or  Number  of   Neighborhood)  (Neighborhood   Population) 


A.  Neighborhood   Housing  Statistics 

(Complete  the  following  table  from  the   1960  Census  figures,  a 
completed   Neighborhood   Analysis  or  best  current  estimate.) 

Total   Number  of  Housing  Units 

in  This  Neighborhood  1,186 

Total   Number  of  Substandard  and 

Deficient  Units  503 

-  Sound   units  lacking  some  or  all   of 

the  required  sanitary  facilities  27 

-  Deteriorating  or  deteriorated   units  470 

-  Delapidated  units  6 

B.  Number  of   Housing   Inspectors  Assigned   to 

This  Neighborhood  3 


C.      Housing  Code  Compliance   Record 


Number  of  Number  of 

Structures  Dwelling   Units 


Inspected  during 

past         3         months  278  722 

(a)  Found   In   non- 
compliance with   the 
housing  code  during 

past  3        months  177  443 

(b)  Non-compliance 
carryover  from   prior 

inspections  0  0 

(c)  Total   requiring 

compliance  actions  177  443 


Number  of  Number  of 

Structures  Dwelling  Units 

3.  (a)   Brought  into  compliance 

during  the  past  3       months  3  20 

(b)  Razed   or  otherwise 
eliminated  during  the  past 

3         months  0  0 

(c)  Total  compliance  actions 
completed   during   the   past 

3         months  8  20 

(d)  Remaining   in   noncompliance 
at  the  end   of  the  past         3 

months  2(c)   minus  3(c)  169  423 

4.  Estimated   to  be  brought   into  compliance  during 
the  next        24        months,   (List  total   number  of 

dwelling  units  only.)  483 

D.  Housing  Code  Appeals 

Complete  the  following  table  to  show  the  record  of  appeals  filed  dui  ing  the  past        3         months 
as  a  result  of  non-compliance  actions  taken  under  the  Housing  Code  in  this  neighborhood.  (Note: 
if  the  data  called  for  below  do  not  apply  to  the  appeals  procedure  in  the  coi.imunity,  indicate 
the  actions  taken   under  the  alternative   procedure.) 

Number  filed  with   Appeals   Board  0 

Number  resolved   by   Appeals  Board  0 

Number  filed  with   local  governing  body  0 

Number  resolved   by  governing  body  0 

Number  filed   with   courts  0 

Number  resolved   by  the  courts  0 

E.  What  is  being  done  to  secure  citizen  participation  and  support  by  neighborhood  residents  and  groups 
in   this   neighborhood? 

The  City  maintains  an  office  in  this  neighborhood  to  provide  information  and  services  concernmg 
this  program  to  the  area  residents.  In  addition,  the  City's  department  responsible  for  the  program 
issues  informational  documentation  and  conducts  meetings  with  neighborhood  groups  to  enlist 
support   for  this  program. 

F.  What   is  being  done   to   provide   needed   public   improvements,   facilities  and   services   in   the 
neighborhoods? 

1.  Public   Improvements 

The  City  will   construct  new  streets,  sidewalks,   lighting,  signs,  signals  police  and  fire 
communication  facilities  in  the  Egleston  Square  Improvement  Area  at  a  cost  of  approximately  $1.3 
millions  during  the  current  certification   period. 

2.  Public  Service 

The  City  maintains  a  "Neighborhood  City  Hall"  in  the  aiea,  sti  led  by  municipal  employees, 
to   service  various  needs  of  the   neighborhood   residents. 

3.  Public   Facilities 

The  City  anticipates  start  of  construction  of  a  new  elementary  school  (M.  Fuller)  to  service 
students  of  the  area. 
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G.      What  is  being  done  to  assist  displaced  families  to  find  standard  housing  and  to  provide  social  and  welfare 
services  to  those  needing   it. 

The  few  families  that  will  be  displaced  under  this  program  are  being  provided  with  adequate  relocation 
services  by  the  relocation  staff  of  the  Boston  Redevelopment  Authority.  These  services  are  being 
provided  under  terms  of  a  contract  between  this  Authority  and   the  City   of   Boston. 

H.      What  is  being  done  to  eliminate  environmental  conditions  that  adversely  affect  the  neighborhood 
such   as  nonconforming  land   uses,  heavy  traffic,  etc.? 

The  City's  Housing  Inspection  Department  will  continue  to  undertake  inspections  of  yards,  alleyways 
and  vacant  lots  in  this  neighborhood  to  eliminate  environmental  conditions  that  adversely  affect 
this  area. 
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EXHIBIT   1-B 

SYSTEMATIC   HOUSING  CODE   COMPLIANCE   PROGRAM 
Boston,   Massachusetts 
Neighborhood    Improvement   Report   for  the  Period   Ending   Ppcemher  31,    1971 

Mt.  Bowdoin/Codman  Square 22  540 


(Name  or  Number  of  Neighborhood)  (Neighborhood   Population) 


A.  Neighborhood   Housing  Statistics 

(Complete  the  following  table  from   the   1960  Census  fipures,   a 
completed   Neighborhood   Analysis  or  best  current  estimate.) 

Total    Number  of   Housing   Units 

in  This  Neighborhood  7,538 

Total   Number  of  Substandard  and 

Deficient   Units  3,785 

■  Sound   units   lacking  some  or  all   of 

the  required   sanitary   facilities  219 

-  Deteriorating  or  deteriorated   units  3,550 

-  Delapidated   units  16 

B.  Number  of  Housing   Inspectors  Assigned  to 

This  Neighborhood  4 

C.  Housing  Code  Compliance   Record 

Number  of  Number  of 

Structures  Dwelling   Units 


1.  Inspected  during 

past  3         months  166  462 

2.  (a)    Found   in  non- 
compliance with   the 
housing  code  during 

past         3         months  166  462 

(b)  Non-compliance 
carryover  from   prior 

inspections  0  0 

(c)  Total   requiring 

compliance  actions  166  462 


Number  of  Number  of 

Structures  Dwelling  Units 

3.  (a)   Brought  into  compliance 

during  the  past  3       months  0  0 

(b)  Razed  or  otherwise 
eliminated  during  the  past 

3         months  0  0 

(c)  Total   compliance  actions 
completed  during  the  past 

3         months  0  0 

(d)  Remaining  in   non-compliance 
at  the  end   of  the  past         3 

months  2(c)   minus  3(c)  166  462 

4.  Estimated  to  be  brought  into  compliance  during 
the  next        24        months;   (List  total   number  of 

dwelling  units  only.)  3,785 

D.  Housing  Code  Appeals 

Complete  the  following  table  to  show  the  record  of  appeals  filed  during  the  past        3        months 
as  a  result  of  non-compliance  actions  taken  under  the  Housing  Code  in  this  neighborhood.  (Note: 
if  the  data  called  for  below  do  not  apply  to  the  appeals  procedure  in  the  community,  indicate 
the  actions  taken   under  the  alternative  procedure.) 

Number  filed  with   Appeals   Board  0 

Number  resolved   by  Appeals   Board  0 

Number  filed  with   local  governing  body  0 

Number  resolved   by  governing  body  0 

Number  filed  with   courts  0 

Number  resolved   by  the  courts  0 

E.  What  is  being  done  to  secure  citizen  participation  and  support  by  neighborhood  residents  and  groups 
in  this  neighborhood? 

The  City  maintains  an  office  in  this  neighborhood  to  provide  information  and  services  concerning 
this  program  to  the  area  residents.  In  addition,  the  City's  department  responsible  for  the  program 
issues  informational  documentation  and  conducts  meetings  with   neighborhood  groups  to  enlist 
support  for  this  program. 

F.  What  is  being  done  to  provide  needed   public  improvements,  facilities  and  services  in   the 
neighborhoods? 

1.  Public   Improvements 

The  City  will  undertake  the  construction  of  streets,  sidewalks,  street  lighting,  signs  and  signals, 
police  and   fire  communications  at  a  cost  of  $1,450,000,  during   1972  and    1973. 

2.  Public  Service 

The  City  maintains  a  "Neighborhood  City  hall"  in  the  area,  staffed  by  municipal  employees, 
to  service  various  needs  of  the  neighborhood   residents. 

3.  Public   Facilities 

During  the  past  two  years,  the  City  constructed  three  elementary  schools,  which  services  the 
students  of  the  Improvement  Area.  In  addition,  the  City  also  constructed  a  new  branch  library 
and   playground  for  residents  of  this  area. 

The  City  anticipates  start  of  construction  of  a  new  fire  station  and  playground  to  service  the 
area  during  the  next  certification  period. 
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What  is  being  done  to  assist  displaced  families  to  find  standard  housing  and  to  provide  social  and  welfare 
services  to  those  needing   it. 

The  few  families  that  will  be  displaced  under  this  program  are  being  provided  with  adequate  relocation 
services  by  the  relocation  staff  of  the  Boston  Redevelopment  Authority.  These  services  are  being 
provided   under  terms  of  a  contract  between   this  Authority  and   the  City  of  Boston. 

What  is  being  done  to  eliminate  environmental  conditions  that  adversely  affect  the  neighborhood 
such  as  nonconforming   land   uses,  heavy  traffic,  etc.? 

The  City  s  Housing  Inspection  Department  will  continue  to  undertake  inspections  of  yards,  alleyways 
and  vacant  lots  in  this  neighborhood  to  eliminate  environmental  conditions  that  adversely  affect 
this  area. 


15 


EXHIBIT   1-C 

SYSTEMATIC   HOUSING   CODE  COMPLIANCE   PROGRAM 
Boston,  Massachusetts 
Neighborhood    Improvement   Report  for  the  Period   Ending   December  31,   1971 


Fields  Corner/Ronan  Park  1 17C.E.  Area 
(Name  or  Number  of  Neighborhood) 


14,158 


(Neighborhood   Population) 


A.  Neighborhood   Housing  Statistics 

(Complete  the  following  table  from   the   1960  Census  figures,  a 
completed   Neighborhood   Analysis  or  best  current  estimate.) 

Total   Number  of   Housing  Units 
in  This  Neighborhood 

Total   Number  of  Substandard   and 
Deficient  Units 

-  Sound   units  lacking  some  or  all   of 

the  required  sanitary   facilities 

-  Deteriorating  or  deteriorated   units 

-  Delapidated   units 

B.  Number  of   Housing   Inspectors  Assigned  to 

This  Neighborhood 

C.  Housing  Code  Compliance   Record 

Number  of 
Structures 


3,935 


1,178 

53 

1,108 
17 


Number  of 
Dwelling   Units 


1.  Inspected  during 
past        24         months 

2.  (a)    Found   in   non- 
compliance with  the 
housing  code  during 
past        24        months 

(b)  Non-compliance 
carryover  from  prior 
inspections 

(c)  Total   requiring 
compliance  actions 


1,178 

482 

365 

847 


2,945 

1,205 

913 
2,118 


I 


Number  of  Number  of 

Structures  Dwelling   Units 

3.  (a)   Brought  into  compliance 

during  the  past        24      months  477  1,193 

(b)  Razed   or  otherwise 
eliminated  during  the  past 

24         months  2  5 

(c)  Total   compliance  actions 
completed  during  the  past 

24         months  479  1,198 

(d)  Remaining   in   non-compliance 
at  the  end  of  the  past        24 

months  2(c)   minus  3(c)  368  920 

4.  Estimated   to  be  brought   into  compliance  during 
the  next        24        months;   (List  total   number  of 

dwelling  units  only.)  920 

Housing  Code  Appeals 

Complete  the  following  table  to  show  the  record  of  appeals  filed  during  the  past        24       months 
as  a  result  of  non-compliance  actions  taken  under  the  Housing  Code  in  this  neighborhood.  (Note: 
if  the  data  called  for  below  do  not  apply  to  the  appeals  procedure  in  the  community,  indicate 
the  actions  taken   under  the  alternative  procedure.) 

Number  filed  with   Appeals   Board  175 

Number  resolved   by  Appeals   Board  154 

Number  filed  with   local   governing  body  0 

Number  resolved   by  governing  body  0 

Number  filed  with   courts  109 

Number  resolved   by   the  courts  109 

What  is  being  done  to  secure  citizen  participation  and  support  by  neighborhood  residents  and  groups 
in  this  neighborhood? 

The  City  maintains  an  office  in  this  neighborhood  to  provide  information  and  services  concerning 
this  program  to  the  area  residents.  In  addition,  the  City's  department  responsible  for  the  program 
issues   informational   documentation   and   conducts  meetings  with   neighborhood   groups  to  enlist 
support  for  this  program. 

What  is  being  done  to  provide  needed   public  Improvements,  facilities  and  services   in   the 
neighborhoods? 

1.       Public   Improvements 

The  City  is  currently  undertaking  the  installation  of  the  following  public  improvements  in  the 
area: 

Improvements  Estimated  Cost 

Street  and  Sidewalks  $     917,656. 

Street   Lighting  447,720. 

Trees  33,580. 

Traffic  Signals  48,000. 

Street  Signs  8,575. 

Regulatory  Signs  21,244. 

and   Marking  16,419. 

Police  and   Fire  Communication  77,000. 

Total:  $1,570,194. 


2.  Public  Service 

The  City  maintains  a  "Neighborhood  City  Hall"  in  the  area,  staffed  by  municipal  employees, 
to  service  various  needs  of  the  neighborhood   residents. 

3.  Public   Facilities 

The  City  has  completed  construction  of  the  following  public  facilities  to  service  the  Fields 
Corner  -   Ronan   Park    Improvement  Area: 

1.  A  new  1,000  pupil   elementary  school 

2.  A  new  branch   library 

3.  A  new  police  station 

4.  A  470  pupil   addition  to  an  existing  Junior  High  School 

In  addition,  the  City  expects  to  undertake  renovation  work  on  the  above  junior  high  school 
during  the  next  two  years. 

G.     What  is  being  done  to  assist  displaced  families  to  find  standard  housing  and  to  provide  social  and  welfare 
services  to  those  needing   It. 

The  few  families  that  will  be  displaced  under  this  program  are  being  provided  with  adequate  relocation 
services  by  the  relocation  staff  of  the  Boston  Redevelopment  Authority.  These  services  are  being 
provided  under  terms  of  a  contract  between  this  Authority  and  the  City  of   Boston. 

H.      What  is  being  done  to  eliminate  environmental  conditions  that  adversely  affect  the  neighborhood 
such  as  nonconforming  land   uses,   heavy  traffic,  etc.? 

The  City's  Housing  Inspection  Department  will  continue  to  undertake  inspections  of  yards,  alleyways 
and  vacant  lots  in  this  neighborhood  to  eliminate  environmental  conditions  that  adversely  affect 
this  area. 
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EXHIBIT   ID 

SYSTEMATIC   HOUSING   CODE   COMPLIANCE   PROGRAM 
Boston,  Massachusetts 
Neighborhood    Improvement   Report   for    the  Period   Ending   December  31,    1971 

Jamaica  Plain   117C.E.  Area  18,850 


(Name  or   Number  of   Neighborhood)  (Neighborhood   Population) 


A.  Neighborhood   Housing  Statistics 

(Complete  the  following  table  from  the   1960  Census  figures,  a 
completed   Neighborhood  Analysis  or  best  current  estimate.) 

Total   Number  of   Housing   Units 

in  This  Neighborhood  5,183 

Total   Number  of  Substandard   and 

Deficient  Units  2,038 

-  Sound   units  lacking  some  or  all   of 

the  required  sanitary   facilities  201 

-  Deteriorating  or  deteriorated   units  1,825 

-  Delapidated   units  12 

B.  Number  of  Housing   Inspectors  Assigned   to 

This  Neighborhood  3 


C.      Housing  Code  Compliance   Record 


Number  of  Number  of 

Structures  Dwelling   Units 


1.  Inspected  during 

past        24        months  1369  3423 

2.  (a)   Found   in  non- 
compliance with  the 
housing  code  during 

past        24        months  757  1892 

(b)  Non-compliance 
carryover  from   prior 

inspections  418  1045 

(c)  Total   requiring 

compliance  actions  1175  2938 


Number  of  Number  of 

Structures  Dwelling   Units 

3.  (a)   Brought   into  compliance 

during  the  past        24      months  667  1668 

(b)  Razed  or  otherwise 
eliminated  during  the  past 

24        months  6  15 

(c)  Total  compliance  actions 
completed  during  the  past 

24        months  673  1683 

(d)  Remaining   in   non-compliance 

at  the  end  of  the  past        24  502  1225 

months  2(c)   minus  3(c) 

4.  Estimated   to  be  brought   into  compliance  during 
the  next       24         months;   (List  total   number  of 

dwelling   units  only.)  1255 

D.  Housing  Code  Appeals 

Complete  the  following  table  to  show  the  record  of  appeals  filed  during  the  past       24       months 
as  a  result  of  non-compliance  actions  taken  under  the  Housing  Code  in  this  neighborhood.  (Note: 
if  the  data  called  for  below  do  not  apply  to  the  appeals  procedure  in  the  community,  indicate 
the  actions  taken   under  the  alternative  procedure.) 

Number  filed  with   Appeals   Board  262 

Number  resolved   by  Appeals  Board  224 

Number  filed  with   local   governing  body  0 

Number  resolved   by  governing  body  0 

Number  filed  with   courts  164 

Number  resolved   by  the  courts  115 

E.  What  is  being  done  to  secure  citizen  participation  and  support  by  neighborhood  residents  and  groups 
In  this  neighborhood? 

The  City  maintains  an  office  in  this  neighborhood  to  provide  information  and  services  concerning 
this  program  to  the  area  residents.  In  addition,  the  City's  department  responsible  for  the  program 
issues  informational  documentation  and  conducts  meetings  with   neighborhood  groups  to  enlist 
support  for  this  program. 

F.  What   Is  being  done  to  provide  needed   public  improvements,  facilities  and  services  in  the 
neighborhoods? 

1.      The  City  is  currently  undertaking  the  installation  of  the  following  public  improvements  in  the 
area: 

Improvements  Estimated  Cost 

Street  and  Sidewalks  $     917,720. 

Street   Lighting  625,430. 

Trees  45,540. 

Traffic  Signals  40,000. 

Street  Signs  5,067. 

Regulatory  Signs  23,212. 

and  Marking  14,638. 

Police  and   Fire  Communication  112,000. 

Total:  $1,763,607 
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2.  Public  Service 

The  City  maintains  a  '  Neighborhood  City  Hall"  in  the  area,  staffed  by  municipal  employees, 
to  service  various  needs  of  the  neighborhood   residents. 

3.  Public   Facilities 

During  the  last  certification  period,  the  City  completed  the  construction  of  a  400  pupil 
elementary  school  and  first  section  of  another  elementary  school  to  service  the  Jamaica  Plain 
Improvement  Area. 

It  is  expected  that  the  following  other  public  facilities  will  be  constructed  in  the  area  during 
the  next  two  years: 

1.  Completion  of  the  final   section  of  above  elementary  school 

2.  A  third  elementary   school 

3.  A  police  station  at   Forest   Hills  to  service  the  area  residents. 

G.     What  is  being  done  to  assist  displaced  families  to  find  standard  housing  and  to  provide  social  and  welfare 
services  to  those  needing   it. 

The  few  families  that  will  be  displaced  under  this  program  are  being  provided  with  adequate  relocation 
services  by  the  relocation  staff  of  the  Boston  Redevelopment  Authority.  These  services  are  being 
provided   under  terms  of  a  contract  between  this  Authority   and   the  City   of  Boston. 

H.      What  is  being  done  to  eliminate  environmental  conditions  that  adversely  affect  the  neighborhood 
such  as  nonconforming   land   uses,   heavy   traffic,  etc.? 

The  City's  Housing  Inspection  Department  will  continue  to  undertake  inspections  of  yards,  alleyways 
and  vacant  lots  in  this  neighborhood  to  eliminate  environmental  conditions  that  adversely  affect 
this  area. 
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PLANNING  AND  PROGRAMMING 


Requirement:  The  development  of  an  effective,  continuing  planning,  and 

programming  process  which  engages  in  the  development  of 
comprehensive  plans  and  translates  such  plans  into  action  programs 
to  help  overcome  the  major  physical,  social,  racial,  and  economic 
problems  of  the  slum  and  blighted  areas  within  the  community. 


1.      Describe  the  status  of  the  community 's  general  plan  with  respect  to  its  completion 
and  adoption,  and  indicate  the  nature  and  status  of  each  of  the  functional  plans  or 
components  that  constitute  the  general  plan  (e.g.,  land  use,  transportation,  housing, 
community  facilities,  public  improvements  programs,  etc.). 


As  indicated  in  the  previous  Worloble  Program  Submission,  tlie  1965  ■  1975  General  Plan  for  Boston 
was  adopted  by  the  Boston  Redevelopment  Authority  Board  as  the  City's  official  Master  Plan  in  March, 
1965.  This  plan  established  general  policies  in  the  areas  of  land  use,  human  resources,  population,  housing, 
public  facilities,  commerce  and  industry,  and  transportation.  Policies  and  plans  in  these  functional  areas 
have  been  updated  from  time  to  time  by  studies  and  programs  undertaken  by  the  Boston  Redevelopment 
Authority. 

Land   Use. 

The  Land  Use  Plan  was  adopted  in  1965  as  part  of  the  General  Plan.  Since  vacant  marginally  used 
land  is  becoming  an  increasingly  scarce  within  the  City,  the  purpose  of  the  Land  Use  Plan  is  to  insure 
a  more  efficient,  productive  allocation  of  the  City  s  available  land  by  delineating  areas  where  present 
uses  might  continue  to  expand  and  areas  where  new  uses  might  prove  to  be  more  appropriate.  Through 
this  delineation  of  land  uses,  the  General  Plan  provides  a  flexible  guide  for  the  coordination  of  various 
present  and   future  uses  in  the  City. 

Since  the  last  Workable  Program  submission,  the  City  has  undertaken  substantial  strides  in  achieving 
the  General   Plan's  objectives  with   regard   to  encouraging  uses  in   areas  of  the  City   recommended  as 
appropriate  by   the  General   Plan.  These  have   included: 

(1 )  Maintaining  and  upgrading  existing  appropriate  uses  (as  in  the  concentrated  Code  Enforcement  areas 
of  Dorchester,  Jamaica  Plain  and  Model  City  presently  in  execution  and  in  the  proposed  Code  Enforcement 
areas  of  South   Boston,   Roslindale  and    Allston-Brighton ). 

(2)  Encouraging  reuse  of  land  containing  inappropriate  uses  (as  in  East  Boston  Waterfront,  Dorchester 
Waterfront,   Downtown  Waterfront,  etc.). 

(3)  Encouraging  reuse  and/or  redevelopment  of  land  containing  blighted  and/or  uneconomic  uses  (as 

in  Park  Plaza  Urban  Renewal  Project,  the  central  business  district,  the  ten  federally  assisted  Urban  Renewal 
Projects  either  nearing  completion  or  presently  underway,  and  in  the  several  Neighborhood  Development 
Plan  areas  for  which   the  City  will   soon  seek   Federal   assistance. 

(4)  Encouraging  appropriate  new  development  on  vacant  and  underused  land  (as  in  public  programs 
like  development  of  new  public  housing  by  the  Boston  Housing  Authority  on  vacant  city-owned  parcels, 
construction  of  new  public  facilities--e.g.  new  high  school  site  at  Barry's  Quarry  in  Hyde  Park--,  and 

creation   of  new  public  open  spaces-e.g.   East  Boston  Waterfront  Park-and   in  private  development 
activities  in  selected  site  locations  throughout  the  City).  Finally  in  keeping  with  the  provisions  of  the 
General  Land  Use  Plan  that  the  map  Itself  "be  viewed  as  a  flexible  guide  rather  than  as  an  unalterable 
commitment  to  new  land  use  development .  .  .",  the  City  has  undertaken  numerous  studies  (discussed 
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under  Questions  2  and  3  of  this  section)  which  updated  City  policy  delineated  in  the  General  Plan 
(particularly  in  instances  where  a  literal  interpretation  of  the  Land  Use  Plan  map  does  not  reflect  changes 
in  circumstances  that  have  occurred  since  the  Plan  was  adopted   in    1965). 

Housing 

The  1965  -  1975  General  Plan  contains  a  set  of  policies  and  objectives  pertaining  to  the  improvement 
of  the  City's  housing  stock.  This  aspect  of  the  General  Plan  like  those  of  other  components  are  under 
constant  review.  As  in  the  previous  Workable  Program  period,  housing  rehabilitation  and  construction 
in  Urban  Renewal  Project  areas  Is  continuing.  Increased  emphasis  is  being  directed  to  the  non-renewal 
areas  of  the  City  and  to  programs  for  rehabilitating  existing  housing   (under  the  concentrated  Code 
Enforcement  Program,  the  Certified  Area  Program,  the  Boston  Rehabilitation  Program  and  the  forthcoming 
Project   Rehab  program  for  which   the  City  will  seek  funds  from   the   Federal  Government)   and  for 
developing  new  housing  for  the  elderly  (under  the  Turnkey  Program),  for  low  income  families  (under 
rent  supplement  and  leased  housing  programs)  and  for  mixed  income  private  development  (under  Federal 
Section   235  and   236  programs  and   under  the  Massachusetts  Housing  Finance  Agency  Program.) 

Community   Facilities  and  Public  Improvement  Program 

The  City's  long-range  program  for  municipal  facilities  was  stated  in  the  Capital  Improvement  Program 
of  1963  to  1975  and  was  adopted  by  the  Boston  Redevelopment  Authority  Board  in  November  of 
1963.  Recommendations  from  the  Capital  Improvement  Program  were  incorporated  into  the  1965  ■  1975 
General  Plan.  The  Community  Facilities  Program  is  continuously  reviewed  by  a  number  of  agencies  in 
the  City  and  primarily  by  the  Public  Facilities  Commission,  which  is  responsible  for  the  construction 
of  all  public  facilities  operated  by  the  City  of  Boston.  A  detailed  description  of  the  City's  progress 
in  achieving  the  goals  of  the  1963-1975  Capital  Improvement  Program  is  provided  under  Question  4 
of  the  Planning  and   Programming  section  of  this  submission. 

Toward  a  Revised  General  Plan 

As  indicated  in  the  previous  Workable  Program  the  Boston  Redevelopment  Authority  continues  to 
undertake  activities  aimed  at  updating  the  General   Plan. 

These  efforts  can  be  generally  described  in  terms  of  three  major  programs  either  nearing  completion 
or  now  underway:   the  City's  Community   Renewal   Program,   the  District  Planning  Program   and   the 
forthcoming   Federally  assisted  Comprehensive  Planning  Assistance  Program. 

Community  Renewal  Program.  The  Community  Renewal  Program,  scheduled  for  completion  in  1972, 
is  providing  basic  planning  information. 

The  chief  products  of  this  program  are  new,  analyses  and  projections  of  the  City  s  housing,  economy 
and  population.  The  CRP  is  identifying  new  approaches  to  City  improvement  and  development  which 
take  advantage  of  new  federal  funding  mechanisms  as  well   as  new  methods  for  financing  private 
development  activities.  It  is  providing  a  broad  framework  for  allocating  resources  to  achieve  City  goals 
for  improving  housing,  upgrading  public  facilities  and  services,  increasing  job  opportunities,  attracting 
appropriate  commercial   and   industrial   activities  and  expanding  the  City  s  fiscal  base. 

District  Planning  Program.  The  District  Planning  Program,  as  noted  in  the  previous  Workable  Program 
submission,  is  providing  for  the  improvement  and  development  of  Boston  s  neighborhoods  through  the 
preparation  and  implementation  of  improvement  plans  and  programs  reflecting  citizens  needs  and  desires. 
This  community  oriented  planning  process  is  presently  being  expanded  so  that  during  1972,  planning 
services  under  the  District  Planning  Program  will  reach  not  only  the  non-renewal  areas  of  the  City  but 
also  those  districts  where  massive  urban   renewal   projects  are   in  the  latter  stages  of  execution. 


Comprehensive  Planning  Assistance  Program.  Finally,  the  Planning  Department  will  develop  a  Core  Staff 
for  undertaking  the  forthcoming  Federally  assisted  Comprehensive  Planning  Assistance  Program  scheduled 
for  funding   in    1972. 

The  chief  product  of  this  program  will  be  a  synthesis  of  the  findings  of  the  Community  Renewal 
Program  and  the  planning  activities  of  the  District  Planning  Program  into  a  comprehensive  revised  program 
guide  for  development. 

The  current  activities  of  each  of  the  above  programs  are  delineated  in  questions  2  and  3  of  the 
Planning  and   Programming  section   of  the  Workable  Program. 


1(a)  Indicate  the  status  of  the  community 's  zoning  ordinance  and  any  plans  for  future 

review. 


Status  of  Zoning  Ordinance 

The  Boston  Zoning  Code  was  drafted  in  the  late  1950's  and,  after  extensive  review  and  hearings, 
became  effective  December  31,  1964.  The  new  Code  established  use  regulations,  dimensional  requirements 
and  off-street  parking  and  loading  requirements.  Its  chief  differences  from  the  previous  code  are  that 
it  establishes  floor  area  ratios  and  specifies  minimum  amounts  of  open  space  per  dwelling  unit  in 
multi-family  residential  districts.  It  replaced  the  specific  height  limits  of  the  previous  code  with  unspecified 
limits  inherent  in  floor  area  ratio  regulations  and  set-back  of  parapet  regulations,  except  that  a  specific 
limit  was  retained  for  historic  Beacon  Hill,  and,  as  noted  below,  the  code  has  subsequently  been  amended 
to  establish  height  limits  for  the   Back   Bay,  an  area  of   19th  and  early  20th  century  townhouses. 

Since  its  adoption,  the  Code  has  undergone  a  number  of  amendments.  The  more  important  of  these: 

(1 )  established  Urban  Renewal  Areas  and  Planned  Development  Area  subdistrict  designations  which  allow 
certain  exceptions  to  the  Code  for  parcels  of  land  which  meet  certain  size  and  ownership  requirements 
and  which   are  to  be  developed   in  accord  with   plans  approved  by  the   Boston   Redevelopment 
Authority; 

(2)  reduced  off-street  parking  requirements  for  housing  projects  for  elderly  persons  of  low  income; 

(3)  allowed  off-street  parking  requirements  to  be  met  by  spaces  on  public  right-of-ways,  under  specified 
circumstances; 

(4)  made  parking  lots  conditional   uses  in   the  downtown  business  district; 

(5)  modified  front  yard   regulations  to   reinforce  conformity  with  existing  building  alignments; 

(6)  made  certain  educational  institutions  and  dormitories  conditional  uses  in  districts  where  they  were 
previously  allowed,  in  order  to  provide  planning  review  of  Boston's  burgeoning  educational  uses; 

(7)  established   height  restrictions  for  the  Back  Bay  section  of  Boston;  and 

(8)  made  "take-out"   food  services  conditional   in  business  districts. 

Other  changes  were  made  to  clarify  the  Code  and  to  change  the  allowed,  conditional  or  forbidden 
status  of  various  uses  in  various  districts. 

In  addition  to  text  amendments,  127  map  amendments  had  been  proposed  by  the  end  of  1971, 
94  of  which  were  granted. 
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Plans  for  Future  Review 

(1)  Stronger  sign  control  regulations  have  been  drafted  and  will  come  before  the  Zoning  Commission 
in    1972. 

(2)  An  analysis  to  be  made  of  the  feasibility  of  controlling  certain  uses  in  Boston's  entertainment  district 
which   may   result   in  amendments  to  the  Code. 

(3)  Further  amendments  to  the  off-street  parking  regulations  have  been  formulated  but  not  adopted. 

(4)  New  regulations  encouraging  mixed  commercial  and  residential  uses  in  certain  downtown  locations 
are  being  formulated. 

(5)  To  be  studied  is  a  provision  to  allow  a  floor  area  ratio  bonus  to  encourage  developers  to  provide 
certain  amenities  such  as  open  spaces,  pedestrian  convenience,  location  near  transit  facilities,  etc. 

(6)  Flood   plain  zoning  is  to  be  formulated. 

(7)  Further  clarification   of  language  is  contemplated. 

(8)  Map  changes  will  be  made  in  accordance  with  urban  renewal  plans  and  as  a  result  of  the  district 
planning  program. 


2.  List  the  studies  that  have  been  or  are  being  made  of  the  major  physical,  social,  racial, 
and  economic  problems  of  the  slum  and  blighted  areas,  and  indicate  the  estimated 
completion  dates  for  those  underway. 


The  following  studies  have  been,  or  are  being,  made  of  the  major  physical,  social,  racial  and  economic 
problems  in  the  community.  The  following  format  is  used   to   identify  the  major  study  categories: 

I.  City-Wide  Studies 

A.  Housing 

B.  Open  Space  and   Recreation 

C.  Economy 

D.  Transportation 

E.  Education  And   Medical    Institutions  Studies 

F.  Zoning 

G.  Other  Studies 

II.  Area  Studies 

A.  Housing  and   Development  Studies 

B.  Open  Space  and   Recreation  Studies 

C.  Area   Reconnaissance  Studies 

D.  Education  Studies 

III      Other  Planning  Activities 


TYPE  OF  STUDY  AND  TITLE 


COMPLETION   DATE 


City-Wide  Studies 

A.  Housing 

1.  Characteristics  of  Condominium   Developments  in  the 

Greater   Boston  Area  1971 

2.  New  Neighborhoods  -  Preliminary  Analysis  of 

Potential   Sites  Study  and  Summary   Report  1970 

3.  Study  of  Sites   For  Housing  of  the  Handicapped  1971 

4.  Analysis  of  Census   Information:   Population  & 

Housing  1972 

5.  Analysis  of   Residential   Building  Permits  1972 

6.  Inventory  of  Major  Housing  Development  (Ongoing 

Study)  1972 

7.  Suggested  Sites   For  Public  Housing   For  The 

Elderly  1970 

8.  Elements  Of  A  Housing  Development  Program;  A 
New  Measure  Of   Boston's  Housing  Stock;  New   Light 

On   Boston's  Population  And   Housing  1972 

9.  Residential   Property   Values   In   Boston  1972 

10.  A   Recent  History   Of   Boston's   Residential  Assessed 

Valuation  1972 

B.  Open  Space  and   Recreation 

1.  Charles  To  Charles  Open  Space  Corridor  Study  - 

Initial    Report   1971  1972 

2.  Open  Space  Goals  and  Policy   Recommendations  1971 

3.  Conservation  Plan   For  the  City  of  Boston  1973 

C.  Economy 

1.  Industrial    Land   Use  Study  1972 

2.  Boston's  Industry  1970 

3.  Roxbury's   Industry  1971 

4.  Boston's  Jobs  and   Land  1970 

5.  The  Expanded  City  of  Boston  Economy  1970 
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TYPE  OF  STUDY  AND  TITLE 


COMPLETION   DATE 


6.  Population  And    Income  of  the  City   of  Boston: 

Recent  Evolution  And   Future  1970 

7.  Manpower   Demand  And  The   Labor  Force  of  the 

City  of  Boston  1972 

8.  Fiscal   Aspects  of  the  City   of  Boston   Economy  1972 

9.  Air  Transportation  for  Boston;  The  Boston  Seaport; 

Prospects  for  a   Foreign  Trade  Zone   in   Boston   Harbor  1970 

10.  Propects   For  Boston   In  The   1970's;  Program 

Development   Requirements  1972 

11.  Office  Building   Demand  And  Supply   in   Boston  1972 

D.  Transportation 

1.  Boston  Transportation  Planning   Review  1972 

2.  M.B.T.A.  Proposals  1972 

3.  Feasibility  of  Moving  Walk  Study  1971 

4.  Review  of   Leverett  Circle  Bridge  Alternatives  1972 

5.  Traffic  Operations  Program   to   Increase  Capacity 

and  Safety   (TOPICS)  Continuous 

6.  Urban  Systems  Studies  Continuous 

E.  Education   And   Medical    Institutions  Studies 

1.  High  School   Enrollment  Projections   1970-1974, 

1980  1970 

2.  City  Wide  High  School  Study:      Preliminary  Analysis 

of  Potential  Sites  1970 

3.  Educational    Institution  Study  1970 

4.  Educational   Institution  Policy  Statement  1970 

5.  Medical    Institution  Policy  Statement  1970 

F.  Zoning 

1.      Zoning  Procedures-City   of   Boston  1971 
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TYPE  OF  STUDY  AND  TITLE 


COMPLETION   DATE 


G.      Other  Studies 

1.  Historic  Preservation  Study 

2.  Prologue  '75   Boston   (Otiier  Studies   For  the  Cele- 
bration of  Boston's  200th  Anniversary 

3.  Survey   of  Properties  Owned   By  the  City   of   Boston 

4.  Impact  of  Urban   Redevelopment  Projects 

The  Prudential   Center,  Part  One:    Its  Direct 
Impact  On   Boston 

The  Prudential  Center,  Part  Two:    Its  Effect 
on  the  Surrounding  Area. 

Washington  Park. 

Government  Center. 

A  History  Of  Boston's  Government  Center. 

The  Prudential  Towers  And  Charles   River  Park 
Apartments:   The  Effect  Of  High   Rise  On   Boston's 
Population. 

5.  Land   Use  In   Boston 

6.  Management   Information  System 

7.  Public   Facility   Needs  Of  Boston 
II.      Area  Studies 

A.      Housing  and   Development  Studies 
MATTAPAN/FRANKLIN 

1.  Lena  Park  Study   (Preliminary) 

2.  Lena  Park   Financial   Analysis  (Preliminary) 

3.  Livermore  Street  Study   (Preliminary) 

4.  Livermore  Street  Financial  Analysis  (Preliminary) 
BACK  BAY 

5.  Report  of  the  Back   Bay  Task   Force 


1972 

1971 
1970 


1969 

1969 
1969 
1970 
1970 

1970 
1972 
1972 
1972 


1970 
1970 
1970 
1970 

1970 
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TYPE   OF  STUDY  AND  TITLE 


COMPLETION   DATE 


DORCHESTER 

6.  Norwell  Street  Study   (Preliminary) 

7.  Norwell  Street   Financial  Analysis  (Preliminary) 

8.  Northam   Park    Reuse  Study 

9.  Hallet  Street   Dump  Study   (Preliminary) 

10.  Hallet  Street   Dump   Financial  Analysis  (Preliminary) 
ALLSTON/BRIGHTON 

11.  An   Opportunity    For   Elderly   Housing   in 
Allston/Brighton 

12.  Hobart-Ranelegh   Site   Reuse  Study 
HYDE  PARK 

13.  Barry's  Quarry  Study 
WEST   ROXBURY 

JAMAICA  PLAIN/PARKER   HILL 

14.  Cabot   Estate  Study 

15.  Cabot   Estate  Open  Space  Task   Force   Report 

16.  Parker   Hill   New  Neighborhood  Study   (Preliminary) 
SOUTH   BOSTON 

17.  Fort  Point  Channel   Area  Study 
CHARLESTOWN 

18.  Charlestown   Naval   Yard   Reuse  Study 
(Reports   1&2  -   1971) 

MODEL  CITIES 

19.  Circle  Associates   Report 

20.  Justin  Gray  Associates   Report 
B.      Open  Space  And   Recreation 

EAST  BOSTON 

1.      Open  Space  Study 


1970 
1970 
1970 
1970 
1970 


1971 
1970 

1970 


1971 
1971 
1970 

1972 


1972  (Report  #3) 

1971 
1971 


1971 
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TYPE  OF  STUDY  AND  TITLE  COMPLETION   DATE 

C.  Area   Reconnaissance  Studies 
ALLSTON/BRIGHTON 

1.  Existing  Characteristics  Study  1971 
HYDE   PARK 

2.  Cleary  Square  Study  1970 
OTHER 

3.  West   Roxbury,  South   Boston,   East  Boston,  Jamaica 

Plain/Parker   Hill   ■   Reconnaissance  Studies  1972  •   1973 

D.  Education  Studies 
MODEL  CITIES 

1.       Educational   Planning  Associates,   Inc.   Report  1977 

III      Other  Planning  Activities 

In  addition  to  the  above  studies,  the  Planning  Department  has  undertaken 
a  variety  of  activities  such  as  the  following: 

assisting  the  Housing   Inspection   Department  in  the   location  of  potential   areas  for  code 
enforcement; 

assisting  the  Boston  Housing  Authority  in  reviewing  Turnkey  development  proposals  and  in 
selection  of  sites  for  public  housing; 

assisting  the  Parks  and  Recreation  Department  in  locating  appropriate  sites  for  development 
of  neighborhood  and  community  parks  and  in  the  location  of  a  recreation  facility  for  the 
handicapped; 

providing  technical  assistance  to  community  groups  desiring  to  upgrade  their  neighborhoods; 

reviewing  development  and  expansion  programs  of  private  and  semi-private  institutions 
throughout  the  City  of  Boston  (such  as  the  Harvard  and  Affiliated  Hospital  Center  plans  and 
those  of  the  University  of  Massachusetts   in   Dorchester). 

reviewing  and  making  recommendations  on  applications  for  variances  and  exceptions  coming 
before  the  Zoning   Board   of  Appeal. 

reviewing  or  initiating  map  and  text  amendments  to  the  Boston  Zoning  Code  coming  before 
the  Zoning  Commission. 

providing  staff  services  to  the  Back   Bay  Architectural  Commission. 


3.      Briefly  describe,  in  qiiantitive  terms,  to  the  extent  possible,  the  magnitude  of  the 
problems  or  needs  identified  in  Item  2. 


I.       City-Wide  Studies 
A.      Housing 

1.  Characteristics   of  Condominium   Developments   in   the   Greater   Boston   Area 

This  study  describes  the  above  subject  in  terms  of  a  series  of  variables  including  site  plan, 
unit  size,  rent  or  sales  price,  construction  costs  and  taxes.  In  addition  the  marketability,  staging 
and   location  of  the  condominium   is  discussed. 

2.  New  Neighborhoods  Preliminary  Analysis  of  Potential  Sites  Study  and  Summary  Reports 

This  report  reviews  thirteen  sites  having  development  potential  for  housing  in  a  number 
of  planning  districts  in  the  City  and  provides  a  preliminary  analysis  of  each  site  including: 
site  description,   factors  affecting  development  of  site,  present  status  of  development, 
appropriateness  for  new  neighborhood  program,  citizen  involvement,  relocation  requirements 
and   recommended   next  steps. 

A  Summary   report  identifies  priority   new  neighborhood   sites.  The   identified  sites  are 
described  in  terms  of  site  characteristics,  site  status,  tentative  proposed  uses,  evaluation  and 
priority  status. 

3.  Study  of  Sites  for  Housing  of  the   Handicapped 

This  report  was  prepared  by  the  Boston  Redevelopment  Authority  for  the  Massachusetts 
Association  of  Paraplegics.  The  report  describes  15  sites  considered  for  the  location  of  300 
units  of  housing   for  handicapped    individuals  and   families.   Sites  were   reviewed   for  size, 
ownership,  assessed   value,  zoning  and  site  characteristics. 

4.  Analysis  of  Census   Information:   Population  and   Housing 

This  study  focuses  on  changes  in  a  number  of  census  items  between  1950  and  1970  related 
to  population  and  housing,  in  order  to  assess  the  impact  of  these  changes  on  the  City's  housing 
stock.  The  data  were  analyzed   on   a  neighborhood  basis.  Preliminary   analyses  have  been 
completed  of  patterns  of  city -wide,  students  and  elderly  population  densities;  population  by 
household  relationship;  number,  distribution  and  vacancy  rate  of  renter  and  owner  occupied 
housing  units;  and  location  of  housing  units  and  structure  type  by  neighborhood.  Findings 
of  this  study  will  be  the  basis  for  identifying  types  and  locations  of  needed  housing  and  public 
facilities   in  the  City. 

5.  Analysis   of   Residential   Building  Permits 

This  continuing  survey   is  of   residential   permits   (both   issued  and   pending)   for   new 
construction,  rehabilitation,  conversion,  and  demolition.  The  results  of  this  survey  will  provide 
information  on  the  location  and  type  of  housing  (1,  2-4,  5  or  more  person  families)  that  have 
taken  place  over  certain  periods  of  time  and  thus  show  the  net  loss  or  gain  of  housing  units 
in  the  City's  total   housing  supply. 


6.  Inventory  of  Major  Housing  Development 

This  study  inventories  public  housing.  Sections  221  (d)3  and  236  housing  projects  and 
conventional   housing  developments  financed   in  the  private  market,  which   have  either  been 
constructed  in  Boston  during  the  past  10  years  or  which  may  be  built  in  the  next  few  years. 
Review  of  this  information  will  help  in  analyzing  current  housing  activities  with  projections 
of  housing  demand   in  the  City. 

7.  Suggested  Sites  for  Public  Housing  for  the  Elderly 

In  response  to  a  request  from  the  Boston  Housing  Authority,  the  BRA  staff  is  assisting 
the  BHA  to  identify  sites  for  public  housing  for  the  elderly.  A  preliminary  report  has  identified 
23  sites  throughout  the  city.  Sites  in  East  Boston  and  Allston/Brighton  have  been  recommended. 
The  report  provides  information  on  ownership,   location,   and   assessments  for  each  of  the 
identified  sites.  It  is  estimated  that  about  1,800  units  for  elderly  housing  could  be  constructed 
on  these  sites  at  densities  related   to  the  neighborhoods  in  which  they  are   located. 

8.  Elements  of  a  Housing  Development  Program;  A  New  Measure  of  Boston's  Housing  Stock; 
New  Light  on   Boston's  Population  and   Housing. 

These  studies  presently  underway,  evaluate  housing  needs  in  light  of  the  potential  for 
the  economy  and  population  of  the  City  of  Boston  including  their  relationship  to  housing 
in  the  Metropolitan  area.  Evaluation  of  "housing  needs"  is  based  on  analyses  of  population, 
labor  force,  and  commuting  patterns  of  the  Metropolitan  area.  Residence  location  preferences 
are  being  studied.  Systematic,  quantitative  long-term  estimates  and  projections  of  investment 
and  capital  stock  in  housing  is  being  developed.  The  role  of  federal,  state  and  local  housing 
programs  is  being  assessed.  The  effect  and  prospects  for  interest  rates  and  assessing  practices, 
and  rent  control  is  being  analyzed.  Special  needs  of  low-income  households,  the  elderly,  minority 
groups,  and  the  academic  community  are  being  evaluated.  Alternative  housing  program  guidelines 
are  being  prepared  in  a  continuing  planning  process,  in  support  of  promotion  and  development  effort. 

9.  Residential   Property  Values  in   Boston 

An  analysis  of  residential   property  value  trends  in   Boston,  and   its  component 
neighborhoods,  from  1946  to  1970,  has  been  completed.  The  study,  based  on  indices  calculated 
from   actual   market  transactions,  shows  the  strength   of  residential  demand   in   Boston,  and 
especially  in  the  core  area  neighborhoods.  The  differential  patterns  of  property  value  trends 
by  neighborhoods  also  reflects  new  construction,  the  evolution  of  neighborhoods,  competing 
land  uses,  and  the  growth  of  jobs  and   income  in  the  City  s  economy. 

10.  A   Recent  History  Of  Boston's   Residential  Assessed  Valuation 

A  program  to  modernize  Boston's  assessors'  records  information  system  is  in  an  advanced 
stage  of  development.  This  program  combines  a  new  uniform  land  use  code  with  a  computer 
record  of  assessed  valuation,  parcel  description  and  market  value  information.  In  the  modernized 
system  land  use  information  will  be  readily  retrievable  in  a  variety  of  cross-tabulated  forms. 

B.      Open  Space  and   Recreation 

1.      Charles  to  Charles  Open  Space  Corridor  Study 

The  Boston  Conservation  Commission,  in  conjunction  with  the  Boston  Redevelopment 
Authority  Planning  Department  and  the  Conservation  Commissions  of  Brookline  and  Newton, 
has  completed  a  preliminary  study  of  a  400-acre  tract  of  undeveloped  and  sparsely  developed 
land  along  the  Boston-Brookline  border.  The  study  recommends  that  this  land  be  protected 
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and   made  available  for  public  use  and  enjoyment  through  acquisition,  easement  or  other 
restrictions. 

2.  Open  Space  Goals  and  Policy   Recommendations 

This  report,  based  on  an  earlier  study  of  open  space  needs  and  resources  in  the  City 
of  Boston,  was  prepared  by  the  Boston  Redevelopment  Authority  for  the  city  s  Conservation 
Commission.  The  report  presents  a  summary  analysis  of  existing  open  space  and  recreation 
facilities,  demand  for  open  space,  and  resources.  It  then  sets  forth  goals  and  standards  and 
establishes  a  policy  framework   for: 

1)  neighborhood  open  space 

2)  Boston's  natural   resources  including  her  rivers  and  harbor 

3)  other  major  open  space 

4)  environmental   improvement 

3.  Conservation  Plan  for  the  City   of  Boston 

In  1971,  the  Boston  Conservation  Commission  began  an  inventory  and  study  of  all  open 
space  within  the  City  of  Boston  from  the  viewpoint  of  conservation.  The  study  is  being  carried 
out  on  a  neighborhood  basis  and  includes  a  review  of  areas  of  ecological  importance,  distinctive 
or  educational  open  spaces,  and  open  space  bordering  institutions  or  near  present  or  proposed 
housing  developments. 

C.       Economy 

1.  Industrial    Land  Use  Study 

In  cooperation  with  the  Economic  Development  Industrial  Commission  (E.D.I.C),  the  BRA 
reviewed  industrial  land  use  and  industrial  development  activities  in  the  City  of  Boston.  To 
date,  preliminary  findings  indicate  that  the  number,  size,  location  and  availability  of  industrial 
parcels  in  the  City  is  limited.  Preliminary  proposals  by  private  developers  indicate  that  much 
of  the  land  zoned  for  industry  in  the  City  may  be  developed  for  other  than  industrial  purposes. 

Future  industrial  development  is  expected  to  occur  in  outlying  areas  of  the  City,  where 
land   is  more  abundant. 

The  study  also  identifies  eight  general  areas,  currently  zoned  for  industrial  use,  for  further 
study   in  order  to  determine  their  appropriateness  for   industrial   and  other  uses. 

2.  Boston's   Industry 

This  survey  of  industry  in  the  City  examines  reasons  why  firms  have  relocated  out  of 
the  City.  The  findings  are  that  firms  mainly  relocated  due  to  a  lack  of  sufficient  space  at 
prices  competitive  with  suburban   locations  for  modernization  and  expansion. 

3.  Roxbury's   Industry 

This  survey  of  firms  in  Roxbury  found  that  one  sixth  of  all  manufacturing  jobs  in  the 
City  are  within  this  locale  and  that  approximately  40%  of  the  surveyed  firms  were  considering 
relocating  for  same  reasons  cited   in  the  above  report   (Boston  s   Industry). 


4.  Boston's  Jobs  and  Land 

This  study  identifies  changes  in  the  City's  jobs  structure  (by  industry  and  occupation) 
during  the  past  decade.  Findings  of  the  study  show  a  decline  in  manufacturing  jobs  and  a 
reduction  in  operative  occupations,  illustrating  the  problems  of  adapting  the  City's  manpower 
to   Boston  s  new  service  oriented  jobs. 

5.  The  Expanding  City   of  Boston   Economy 

An  initial  study  was  carried  out  of  the  postwar  evolution  and  future  of  the  City's  economy 
(in  the  framework  of  the  metropolitan  area  economy).  The  study  analyzes  and  projects  the 
transformation,  upgrading  and  growth  of  the  City's  economy,  in  terms  of  the  production  of 
goods  and  services   (gross  product),  employment  and   productivity. 

6.  Population  and  Income  of  the  City  of  Boston:    Recent  Evolution  and   Future 

A  study  of  the  postwar  evolution  and  projection  of  Boston's  population,  by  race  and 
income  level  was  prepared.  The  study  measures  growth  in  real  household  income  levels,  in 
terms  of  dollars  of  constant  value  at  1970  prices,  for  the  white  and  non-white  population. 
The  study   incorporates  an   inter-censal   population  estimating   method. 

7.  Manpower  Demand  and  the   Labor  Force  of  the  City  of  Boston. 

A  manpower  study  (presently  underway)  analyzes  and  projects  manpower  demand,  by 
industry  and  occupation,  for  the  metropolitan  area  and  the  City  of  Boston,  and  relates  the 
data  to  the  City's  manpower  supply,  by  race,  educational  attainment  and  occupational  skill. 

The  study  also  measures  the  relative  concentration  white  collar  jobs  in  the  City  and  the 
distribution  of  the  non-white  labor  force,   by  occupations. 

The  study  will   provide   information  on  present  and  future  population   and   labor  force 
characteristrcs  and  will  serve  as  a  guide  for  economic  development  strategy  to  match  future 
jobs  with  occupational   skills. 

8.  Fiscal   Aspects  of  the  City  of  Boston  Economy 

This  study  will  serve  as  a  guide  for  long-term  planning  of  municipal  services  and  facilities 
and  will   provide  information  for  recommending  changes  in  the  City's  tax   policy. 

The  study  deals  with  the  relationship  between  long-term  growth  in  Boston  s  municipal 
expenditures  and  the  rising  service  needs  of  (1)  the  population  and  its  increasing  income  levels, 
(2)  the  City's  expanding  role  as  a  producer  of  goods  and  services,  (3)  the  growing  metropolitan 
area  economy,  (4)  the  increasing  number  of  in-commuters,  and  (5)  the  relative  concentration 
of  disadvantaged  households. 

9.  Air  Transportation  For  Boston;  The  Boston  Seaport;  Prospects  For  A  Foreign  Trade  Zone 
in  Boston   Harbor 

These  studies  describe  the  prospects  for  air  transportation  and  seaport  activity  (and  related 
impacts  and  alternatives)  on  the  City  of  Boston.  Also  discussed  are  air  travel  demand,  passenger 
and  cargo,  and   implications  for  airport  runway  capacity,  access,  noise  pollution  based  on 
projections.  Alternatives  for  development  of  East  Boston   (location  of   Logan  Airport)   are 
identified  and  the  potential  for  seaport  development  examined  in  the  light  of  economic  and 
locational  factors. 
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The  potential   role  of  a   Foreign  Trade  Zone   is  examined. 

Recommendations  relate  to  consolidation   and   reorganization  of  container  cargo  and 
petroleum  handling. 

10.  Prospects   For  Boston  in   the   1970's;  Program   Dewelopment  Requirements 

An  up-to-date  analysis  of  Boston  s  recent  evolution,  prospects  and  potential  is  presently 
being  prepared.  It  incorporates  the  latest  information  available  on  the  City's  (1)  economy, 
(2)  population  and  labor  force,  (3)  housing  and  urban  development,  and  (4)  fiscal  aspects. 
The  focus  is  on  building  and  investment  prospects  and  potential  in  housing,  public  facilities, 
commercial  and  industrial  activity  and  transportation  in  the  City.  Key  problems  and  constraints 
as  well  as  alternative  courses  of  action  are   being   identified. 

11.  Private  Capital  Investment  in  Industry,  Trade  and  Services  (Office  Building  Demand  and 
Supply   In   Boston) 

A  study  is  being  undertaken  of  the  postwar  evolution  and  future  potential  of  private 
capital  investment  in  industry,  trade  and  services  in  relation  to  the  economic  growth  of  the 
City  of  Boston  and  the  Metropolitan  area.  The  intent  of  the  study  is  to  quantify  the  growth 
in  private  investment  and  capital  facilities  which  accompanied  the  transformation  and  upgrading 
of  the  City  s  economy   in  the   1960's,   and   their  significance  for  community  development 
programming. 

D.      Transportation 

1.  Boston  Transportation  Planning  Review 

A  study  conducted   by  the  State  to  evaluate  the  major  transportation   needs  of  the 
metropolitan  Boston  area.  A  review  of  the  current  highway  and  transit  plans  with  additional 
work  done  on  secondary  distribution  studies,  coverage  transit,  special  mobility  needs,  etc.  The 
Planning  Staff  has  been  supplying  data,  reviewing  proposals  and  providing  general  city  inputs 
to  the  review. 

2.  M.B.T.A.   Proposals 

As  part  of  a  continuing  program,  the  Transportation  staff  has  been  proposing  and  reviewing 
sets  of  proposals  to  modify  bus  routes  in  the  City  to  respond  to  population  and  land  use 
changes. 

3.  Feasibility  of  Moving  Walk  Study 

This  study  proposes  the  use  of  two  constant  speed  moving  walkways  in  the  South  Station 
-  Summer  Street  area  to   relieve  pedestrian,  transit  and   traffic  problems. 

4.  Review  of   Leverett  Circle  Bridge  Alternatives 

The  City  participated  in  reviewing  and  evaluating  of  a  number  of  alternative  plans  for 
the  MDC   pertaining  to  the   Leverett  Circle  Bridge. 

5.  Traffic  Operations  -  Program   to  Increase  Capacity  and  Safety  Studies  (TOPICS) 

The  Transportation   Department   in  conjunction  with   the  City  s  Traffic  and   Parking 
Department  conducts  specific  traffic  studies  under  terms  of  federally  and  state-funded  programs 
within  City  to  determine  in  various  locations  deficiencies  in  the  area's  vehicular  traffic 


movements.  These  studies  analyze  such  factors  as  existing  volumes  of  pedestrian  and  vehicular 
traffic  and  number  of  related  accidents  to  determine  the  appropriate  remedy  for  the  area  such 
as  street  widening,  pedestrian  controls,  vehicular  traffic  signalization  or  changes  in  channelization 
of  traffic  flows. 

6.       Urban  Systems  Studies 

The  Transportation  Planning  staff   in  conjunction  with  City's  Traffic  and   Parking 
Department  conducts  specific  studies  under  terms  of  above  program  at  various  locations  within 
the  City  to  determine  the  particular  deficiencies  of  the  area  respecting  street  construction  work 
and  related  public  works  improvements.  These  studies  investigate  all  relevant  factors  such  as 
pedestrian  and  vehicular  traffic  volumes  and  flows,  number  of  accidents,  physical  condition 
of  street  and  sidewalks,  public  and  private  utility  requirements  etc.  As  a  result  of  these  studies 
plans  are  made  for  the  specific  remedy  for  the  area  such  as  widening  of  street,  construction 
of  new  streets  and  other  appropriate  measures. 

Education  and  Medical   Institutions'  Studies 

1.  High  School   Enrollment  Projections  1970  -   1974,   1980 

The  Public  Facilities  Department  with  the  cooperation  of  the  Educational  Planning  Center 
(a  private  consultant)  and  the  BRA  prepared  a  study  of  high  school  needs  in  Boston.  This 
study  focused  on  developing  high  school  enrollment  projections  and  the  potential  impact  of 
educational  trends  on  the  projections.  The  study  concluded  that  space  for  an  additional  8,800 
high  school  seats  will   be  required   by   1980. 

2.  City-Wide   High  School  Study:   Preliminary  Analysis  of  Potential  Sites 

The  Public  Facilities  Department  and  the  BRA  prepared  a  study  of  high  school  needs 
in  Boston.  As  one  phase  of  this  study,  this  report  evaluates  several  predominantly  vacant  sites 
within  the  City   in  terms  of  their  appropriateness  for  new  high  school   facilities. 

Results  of  this  study  and  subsequent  detailed  evaluation  of  some  of  the  vacant  sites  led 
to   recommendations  for  a  new  high  school  site   in  the  southwest  part  of  the  city. 

3.  Educational   Institution  Study 

A  survey  was  undertaken  of  34  higher  educational  institutions  in  Boston  to  determine 
the  extent  of  their  future  growth,  the  problems  the  institutions  are  facing  and  the  possible 
cooperation  which  can   be  maintained   between  the  City  and  these   institutions. 

This  study  pointed  out  that  although  substantial  growth  is  anticipated  three  major  factors 
contributed  to  the  problem  of  growth  of  educational   institutions  in   Boston.   First,  strong 
cooperation  between  the  City  and  the  educational  institutions  is  needed.  Second,  comprehensive 
development  planning  should   be  carried   out  by  the  universities.  Third,  while  educational 
institutions  are  protecting  their  own  existence,  they  should  be  at  the  same  time  more  responsive 
to  broader  city-wide  problems. 

Findings  of  this  survey  will  be  used  in  formulating  ongoing  communication  and  cooperation 
between  the  educational   institutions  and  the  city. 
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4.  Educational   Institution  Policy  Statement 

In  response  to  a  growing  concern  on  the  part  of  the  City   over  the  effects  of   future 
educational  institutions  expansion,  a  policy  statement  was  prepared  which  establishes  guidelines 
for  future  growth  and  development  of  the  City's  colleges  and  universities.  Specifically,  these 
guidelines  are  concerned  with  the  impact  of  the  institutions  on  land  use  patterns,  housing, 
traffic,  city  services  and   revenue. 

5.  Medical   Institution  Policy  Statement 

A  policy  statement  regarding  further  medical  institution  expansions  within  the  City  was 
developed  in  response  to  the  growing  concern  on  the  part  of  the  City  over  the  effects  of 
such  expansions  on   land   use  patterns,   housing,  traffic,  city  sei vices  and   revenue. 

E.  Zoning 

1.       Zoning  Procedures-City   of  Boston 

This  brochure  outlines  zoning  procedures  of  the  City  of  Boston  and  is  intended  for  the 
use  of  property  owners  and   others  affected   by  the  Boston  Zoning  Code. 

F.  Other  Studies 

1.  Historic  Preservation  Study 

A  two-year  study  funded   by  a  grant  from  the  Department  of  Housing  and   Urban 
Development  is  being  carried  out  with  assistance  from  the  Boston  Landmarks  Commission, 
an  advisory  board  within   the   Redevelopment  Authority.  The  study   includes; 

a.  Surveys  and  documentation  of  the  historic,  architectural,  and  environmental  character 
of  Boston  districts  and   neighborhoods. 

b.  Rehabilitation  and  other  special  preservation  studies,  including  nominations  to  the 
National   Register  of  Historic  Places. 

c.  Program  of  a  comprehensive  city -wide  preservation  program. 

2.  Prologue  '75  Boston 

The  Boston  Redevelopment  Authority  in  its  capacity  as  planning  board  for  the  City  has 
undertaken  physical  and  program  planning  for  Boston  s  celebration  of  the  nation  s  Bicentennial. 
During  certification  period  1970-1971,  a  proposal  was  developed  for  "Prologue-'75  Boston", 
a  program  in  which  the  City  of  Boston  would  itself  be  the  exhibit.  Emphasis  of  the  program 
is  on  permanent  public  improvements  including  restoration  of  parks  and  cemeteries,  historic 
preservation,  and   improved   traffic  and   identification  signs  and   better  public   lighting. 

3.  Survey  of  Properties  Owned  by  the  City  of  Boston 

The  purpose  of  this  survey  was  to  provide  data  and  recommendations  on  City-owned  parcels 
acquired  through   tax   foreclosure  to  assist  in  the  proper  disposition  of  these  parcels. 
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4.  Impact  of  Urban  Redevelopment  Projects 

A  number  of  urban  renewal  project  area  impact  studies  have  been  completed.  These  studies 
analyze  and  evaluate  the  effect  of  urban  redevelopment  (public  and  private)  on  population, 
housing,  jobs,  income,  tax  yields,  neighborhood  upgrading,  property  values,  residential  mobility, 
and  opportunity  for  minorities.  Studies  have  been  made  for  the  Prudential  Center,  Government 
Center,  Washington  Park,  and  the  Prudential  Towers  and  Charles  River  Park  Apartments.  In 
the  case  of  the  Prudential  Center  and  the  Government  Center,  the  studies  analyze  the  impact 
on  jobs  and  incomes,  property  value  and  tax  yield,  neighborhood  upgrading,  and  employment 
opportunities  for  minorities.  The  Washington  Park  study  examines  the  impact  on  neighborhood 
upgrading,  housing,  public  facilities,  and  property  values.  The  study  of  the  Prudential  Towers 
and  Charles   River  Park  Apartments  surveys  the  characteristics  of  households  in   terms  of 
composition  and  size,  income  levels,  occupation,  previous  residential  location  and  reasons  for 
moving  to  the  new  apartment  complexes. 

5.  Land  Use  Information  Base 

A  land  use  information  base  is  being  developed  through  the  modernization  and  computer 
automation  of  assessors'  records  with  a  uniform  land  use  classification.  This  will  provide  a 
capability  for  readily   retrievable  information  on   land   use  by   land   parcels  and  structures. 

A  geographic  location  code  file,  and  a  companion  address  matching  system,  useful  for 
location  identification  and  comparison  of  a  variety  of  files  of  information  by  addresses,  have 
been  acquired  and  are  operational. 

6.  Management  Information  on  the  Operation  of  the  Urban   Renewal   Program 

Management  information  systems  on  the  operation  of  the  program  for  the  acquisition 
and  disposition  of  parcels  and  structures  for  renewal  and  rehabilitation  are  being  developed 
and  implemented.  The  systems  are  designed  to  provide  accurate,  up-to-date,  readily  retrievable 
information  on  urban  renewal   project  evolution  through  each  stage  of  the  acquisition  and 
disposition  of  parcels  and  structures  for  development  and  rehabilitation.  The  system  will  be 
useful  for  project  evaluation,  for  comparative  analysis  of  costs  and  benefits,  and  for  the  analysis 
of  investment  alternatives. 

7.  Public   Facilities  Needs  of  Boston 

This  is  a  background  study  of  investment  and  capital  stock  in  public  facilities,  by  type 
and  function.  Included  are  analyses  of  recent  patterns  and  projections  of  future  public  facility 
needs.  The  study  examines  these  needs  in   relation  to  the  future  of  the  City's  economy, 
'  population  and  labor  force. 

The  study  will  facilitate  the  establishment  of  a  capital  programming  system  on  a  short-term 
(5-6  year)  base  and  on  a  long-term  (10  year)  base,  and  will  complement  the  planned  effort 
to  establish  a  planning,  programming  and   budget  system.   It  will  also  be  possible  to  judge 
individual  projects  and  programs  for  public  facilities  investment  in  a  more  appropriate  framework 
of  comparative  analysis  than   is  presently  available. 

II.      Area  Studies 

A.      Housing  and  Development  Studies 

MATT  APAN/F  RAN  KLIN 

1.       Lena  Park  Study  (Preliminary) 

In  response  to  a  request  by  the  Lena  Park  Association  an  analysis  was  made  of  the  12 
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acre  Lena  Park  site.  This  study  reviews  neighborhood  characteristics  and  evaluates  alternative 
development  possibilities.  It  recommends  construction  of  250  ■  300  units  of  housing  for  low 
and   moderate  income  families. 

2.  Lena  Park   Financial   Analysis   (Preliminary) 

This  study  examines  the  financial  feasibility  of  constructing  low  and  moderate  income 
housing  on  the   Lena  Park   site. 

The  study  concludes  that  low  and  moderate  income  housing  is  only  feasible  if  a  public 
writedown  for   land   acquisition  and  site   improvement  costs  are  possible. 

3.  Livermore  Street  Study   (Preliminary) 

This  study  evaluates  a  30  acre  site  off   Livermore  Street  in  Mattapan   for  potential 
development.   The  study   includes  an   analysis  of  site  characteristics,   neighborhood   aspects, 
ownership  and  future  use  possibilities.  The  study  concludes  that  this  site  would  be  appropriate 
for  300  units  of  moderate   income  family  housing  plus  an  elementary  school. 

4.  Livermore  Street  Financial  Analysis  (Preliminary) 

This  study  evaluates  the  physical  conditions  of  the  Livermore  Street  site  in  terms  of  site 
improvement  costs  as  they   related   to  alternative  types  of  housing  developments. 

The  study  concludes  that  severe  development  problems  exist  on  the  site  and  housing  is 
only  feasible  if  urban   renewal   subsidy   is  available. 

BACK  BAY 

5.  Report  of  the  Back  Bay  Task   Force 

This  Task  Force  was  directed  to  examine  the  legal,  social,  aesthetic  and  economic  import 
of  major  new  development  in  the  Back  Bay,  to  determine  the  nature  of  this  development, 
and  whether  or  not  this  development  is  necessary  for  the  residential  growth  of  the  Back  Bay. 
The  majority  report  favored  imposing  heights  limits  to  preserve  the  nineteenth  century  scale 
of  the  Back  Bay  and  preclude  new  high-rise  development.  The  report  also  made  recommendations 
regarding  traffic  and  parking,  municipal  housekeeping,  educational  institutions,  open  space,  and 
expansion  of  the  Back   Bay  Architectural   District. 

DORCHESTER 

6.  Norwell  Street  Study  (Preliminary) 

This  study  contains  an  analysis  of  a  6  acre  site  along  with  a  neighborhood  evaluation 
and  an  examination  of  the  appropriateness  of  the  site  for  housing.  The  study  concludes  that 
the  site  is  appropriate  for  200  units  of  low  and  moderate  income  housing  (half  of  which  would 
be  rehabilitated   units  and  half  new  construction). 

7.  Norwell  Street  Financial  Analysis  (Preliminary) 

This  study  evaluates  the  financial  feasibility  for  the  construction  of  low  and  moderate 
income  housing  for  the  Norwell  Street  site.  The  study  concludes  that  low  and  moderate  income 
housing  is  feasible  only  via  low  interest  financing  programs  (such  as  Section  236)  and/or  public 
writedown  of  land  costs  and  site   improvements. 


8.  Northam  Park   Reuse  Study 

This  study  investigates  the  appropriateness  of  locating  elderly  housing  on  an  acre  site  in 
the  Northam  Park  area  of  Dorchester.  The  study  concludes  that  a  demand  for  elderly  housing 
exists  in  this  area  and  that  the  site   is  suitable  for  80  units  of  elderly  housing. 

9.  Hallet  Street  Dump  Study   (Preliminary) 

This  study  reviews  development  potential  of  a  57  acre  underused  site  in   Dorchester. 
Development  alternatives  include  recreation,  housing  and  commercial   uses.  The  study 
recommends  a  mixed  use  development  focusing  on  people  oriented  amenity  uses  that  take 
maximum  advantage  of  the  site  s  waterfront  location  and  make  the  land  tax  productive.  The 
study  is  presently  being  updated  to  reflect  new  factors  affecting  the  development  possibilities 
of  this  site. 

10.  Hallet  Street  Dump  Financial  Analysis  (Preliminary) 

This  report  analyzes  three  alternatives  generated  from  the  above  Hallet  Street  Dump  Study. 
It  reviews  construction  and  operating  project  costs  and  the  schedule  of  income  generated  from 
a  mixed   use  development  on  the  site. 

ALLSTON/BRIGHTON 

11.  An  Opportunity  for  Elderly  Housing  in  Allston/Brighton 

This  study  reviews  twenty  sites  in  Allston/Brighton  under  consideration  for  elderly  housing 
and  recommends  the   1.9  acre  Washington-Corey   Road  Site  for  a  turnkey  public  housing 
development  for  the  elderly.  The  report  proposes  a  plan  for  250  units  to  be  implemented 
via  a   Federally  assisted   Neighborhood   Development  Program. 

12.  Hobart-Ranelegh  Site  Reuse  Study 

This  report  reviews  the  development  potential  of  one  of  the  seven  elderly  housing  sites 
(identified  in  the  Allston/Brighton  housing  for  the  elderly  study)  for  a  housing  or  open  space 
use.  The  recommendation  of  the  study  is  that  the  1  acre  site  be  used  for  open  space.  Based 
on  this  recommendation  the  City  is  planning  to  develop  a  neighborhood  park  on  this  site. 

HYDE   PARK 

13.  Barry's  Quarry  Study 

This  study  examines  the  development  potential  of  a  65  acre  abandoned  quarry  site  in 
Hyde  Park.  As  a  result  of  this  study  the  City  has  decided  to  proceed  on  the  development 
of  Southwest  Campus  High  School  for  2,500  students  plus  housing. 

WEST   ROXBURY 

JAMAICA  PLAIN/PARKER   HILL 

14.  Cabot  Estate  Study 

This  study  reviews  development  potential  of  a  23  acre  parcel  opposite  Jamaica  Pond  in 
response  to  a  private  developer's  proposal  to  construct  high  rise  luxury  housing  on  the  site. 
The  study  analyzes  the  following  aspects  pertaining  to  development  of  the  site: 


a.  Existing  characteristics  of  the  site  and  the  character  of  the  neighborhoods  surrounding 
the  site. 

b.  The  projected  impact  which  different  types  and  densities  of  residential  development 
would  have  on  the  site  and  the  surrounding  area.  The  alternatives  reviewed  ranged 
from  80  units  (permitted  under  existing  zoning)  to  2000  originally  proposed  by  the 
developer. 

c.  Prices,   profitability   and   marketability  of  the  above  alternatives. 

15.  Cabot  Estate  Open  Space  Task   Force   Report 

This  report  evaluates  and  analyzes  the  conservation  values  and  development  opportunities 
of  the  Cabot   Estate  site. 

16.  Parker  Hill   New  Neighborhood  Study  (Preliminary) 

The  Parker  Hill  Study  reviews  the  development  potential  of  a  large  vacant  site  in  the 
City  which  could  be  used  for  housing  purposes.  The  study  describes  the  site  and  analyzes 
conditions  in  the  surrounding  area  as  well   as  proposes  three  alternative  reuses,   including 
Institutional,  residential   and  a  mix  of   institutional   and   residential   uses. 

SOUTH   BOSTON 

17.  Fort  Point  Channel  Area  Study 

In  response  to  development  interest  along  the  Fort  Point  Channel  and  along  the  South 
Boston  northern  Waterfront,  the  BRA  is  undertaking  major  investigations  in  this  area.  The 
purpose  of  this  study  is  to  determine  the  ways  in  which  the  planning  and  development  activities 
now  being  conducted  independently  by  the  Mass  Port  Authority,  the  Boston  Transportation 
Planning  Review  and  several  private  developers  can  be  coordinated  into  a  unified  plan  for  the 
area. 

CHARLESTOWN 

18.  Charlestown  Naval   Yard   Reuse  Study 

In  anticipation  of  a  proposed  move  of  naval  operations  from  Charlestown  to  South  Boston, 
a  study  was  undertaken  of  the  reuse  potential  of  the  130-acre  Charlestown  shipyard.  A  series 
of  reports  were  prepared  which  analyzed  the  access,  facilities  and  environmental  characteristics 
of  the  site,  presented  a  policy  framework  for  the  development  of  the  shipyard  and  explored 
the  possibilities  of  residential,  commercial  and  industrial  development.  A  proposal  for  preserving 
a  24-acre  portion  of  the  yard  for  historic  and  recreational   purposes  was  also  developed. 

MODEL  CITIES 

19.  Circle  Associates   Report 

This  study  includes  the  development  of  a  labor  profile,  and  industrial  site  analysis  and 
case  studies  in  relation  to  the  industrial  development  potential  of  the  Boston  Model 
Neighborhood  area. 

20.  Justin  Gray  Associates  Report 

The  study   is  based   on  two  principal  sources  of   information  about  housing  needs  and 
problems  in  the  Model   C.ity  Area. 
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The  report  issued  a  statement  of  housing  needs  and  of  constraints  on  programs  that  might 
be  devised  to  meet  it;  it  assembled  material  which  could  be  used  to  prepare  an  action  program. 

B.  Open  Space  and   Recreation 
EAST  BOSTON 

1.       Open  Space  Study 

This  study  examines  needs  and  priorities  for  parks  and  recreation  facilities  in  East  Boston. 
The  study  sets  forth  priorities  for  improving  East  Boston's  open  space  system.  The  applications 
discussed   below  resulted  from   recommendations  made   in  this  report. 

C.  Area  Reconnaissance  Studies 

The  District  Planning  Program  is  quantifying  the  physical  and  environmental  needs  within 
each  neighborhood  of  the  City  by  preparing  a  series  of  reconnaissance  studies.  Two  reports  completed 
during  this  period  for  Allston/Brighton  and  Cleary  Square  in  Hyde  Park  identify  the  major  problems 
and  assets  existing  in   both   areas  as  well   as  their  planning  implications. 

Although  several   other   neighborhood   reports  were  begun  since  the  last  workable  program 
submission,  they  were  not  completed  pending  the  publication  of  the  1970  census  material.  The 
following  reports  are  nearing  completion  or  underway:  South  Boston,  East  Boston,  West  Roxbury, 
Jamaica  Plain-Parker   Hill. 

D.  Education  Studies 
MODEL  CITIES 

1.       Educational   Planning  Associates,   Inc.   Report 

The  study  includes  an  overall  description  of  the  nature  of  the  Model  City  School  Building 
Program  and  a  description  of  the  pilot  program  with  references  to  the  administrative  structure 
and  innovative  program  for  curriculum  development  including  the  use  of  innovative  material 
and  equipment.  The  study  also   identifies  the  kind  of  facilities  required  to   implement  the 
demonstration  program   resource  center  concept  (Partnership  School). 

4.      Briefly  describe,  in  qualifiable  terms  to  the  extent  possible,  the  five  or  six  year  goals 
or  targets  for  accomplishment  in  meeting  the  problems  or  needs  indicated  in  question  3. 


The  goals  for  accomplishment  in  meeting  the  problems  which  have  been  identified  are  subsumed 
in  the  reports  described  in  question  3.  The  degree  to  which  the  targets  and  goals  will  be  accomplished 
will  depend  in  large  measure  on  federal,  state  and  local  funding  available  and  the  interest,  capacity  and 
willingness  of  private   investment. 

Goals  or  targets  in  the  several   areas  are: 

Housing 

Based  on  the  studies  and  analyses  of  population,  housing  need  and  availability  of  housing  sites 
efforts  will  continue  to  be  made  to  assure  the  development  of  new  and  rehabilitated  housing  with  emphasis 
on  housing  for  families  of  low  and   moderate   income,  the  elderly  and   the  handicapped. 
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Open  Space  and  Recreation 

The  City  will  pursue  its  open  space  and  recreation  program  as  rapidly  as  funds  become  available. 
Open  space  development  continues  in  the  North  End  and  new  areas  are  contemplated  in  the  Model 
Cities  and   East   Boston  areas. 

In  addition  the  City   is  continuing  to  pursue   its   10  year  urban   beautification  program. 

Economic  Development 

The  City,  through  the  Economic  Development  Industrial  Commission  (EDIC)  will  seek  to  develop 
industrial   sites  within  the  City  and  to  develop   industries  to  provide  job  opportunities. 

Transportation 

The  City  in  concert  with  the  Metropolitan  Bay  Transportation  Authority  and  the  State  Department 
of  Public  Works  is  seeking  to  improve  transportation  facilities  serving  the  City.  The  replacement  of  the 
Charlestown  elevated   railway  should   be  completed   in  two  years.   Improved  highways  and  streets  are 
currently  under  construction.  If  funding  becomes  available  a  moving  sidewalk  between  South  Station  and 
the  core  area  shopping  center  will  be  constructed.  Improvements  to  streets,  traffic  signalization  and  parking 
facilities  are  being  undertaken. 

The  City  s  goals  for  improvements  to  municipal   facilities  includes: 

35     new  schools,  ranging  from  200  pupil  elementary  schools  to  a  5,000  pupil  Campus  High  School 

2     branch   libraries 

40     new  recreational   facilities  and   community  centers. 

6     fire  stations 
health  centers 

modernization  of  police  facilities 
sewer  and  water  facilities 


5.      Briefly  describe  the  action  programs  to  be  undertaken  in  the  next  certification  period 
to  meet  the  needs  and  the  estimated  budgets  for  such  programs  including  capital 
improvements  budgets. 


In  the  next  certification  period  the  City  of  Boston  intends  to  undertake  action  programs  in  the 
following  categories. 

A.  Housing 

See  information  under  Housing  and  Relocation  Section  concerning  the  anticipated  housing  to 
be  available  during  the  next  certification  period. 

B.  Public   Facilities  Construction  Program 

During  the  next  certification  period,  the  Public  Facilities  Department,  which  has  responsibility 
for  the  preparation  of  the  Capital  Improvements  Program  and  the  construction  of  municipal  buildings 
will   undertake  construction  of  the  following  facilities: 
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1.      Schools 


a.       It  Is  anticipated  that  during  the  next  two  years  the  following  schools,  school  additions 
and  renovation  projects  will  reach  the  construction  stage.  These  schools  are  identified  as 
follows: 


Name 
Grover  Cleveland   Renovation 
Blackstone  Square   Elementary    ' 
Quincy  Elennentary  2 
Allston/Mann   Elementary  and  Special 
Barnes  Middle  School 
Bunker  Hill   Elementary 
Carter  Middle  and   Elementary 
Mason/Baker/Logue  Elementary 
Andrew/O'Reilly   Elementary 
Charlestown   High  School   &   Field   House 
M.   Fuller   Elementary 

High  Point  Village  Middle  &   Elementary  •^ 
Occupational    Resources  Center 


Location 

Fields  Corner,   Dorchester 

South  End 

South  Cove 

Allston-Brighton 

East  Boston 

Charlestown 

South   End 

Mattapan 

South   Boston 

Charlestown 

Jamaica  Plain 

West  Roxbury/Roslindale 

South   Boston 


Total  cost  for  these  projects  is  estimated  at  $136,000,000. 


/.    Provided  matters  noted  under  Question   No.   2  ,  page  2,  are  resolved. 

2.  Provided  necessary  legislative  approval  is  obtained  as  noted  under  Question  No.   2  ,  page  2. 

3.  Provided  necessary  approvals  are  obtained  as  noted  under  Question  No.   2  ,  page  2. 

2.  Libraries 

Design  work  has  started  on  the  new  Dudley  Branch  Library,  and  could  be  started  on 
the  Lower  Mills  Branch  Library  in  time  for  both  to  be  under  construction  during  the  next 
two  years.   Costs  for  these  two  libraries  are  estimated  to  be  $1,400,000. 

3.  Fire  Stations 

The  Dudley  Square  Fire  Station  and  the  Waterfront  Fire  and  Police  Wharf  are  under  design 
and  are  scheduled   for  construction  during  the  next  certification  period. 


Plans  for  three  additional  fire  stations  in  South  Boston,  Congress  Street  (Downtown),  and 
Grove  Hall   (Dorchester)   may  be  sufficiently  advanced   to  allow  construction  starts   in   the 
certification  period,  if  funding  can  be  secured.  The  Congress  Street  station  is  scheduled  to 
include  a  high   pressure  pumping  station. 

Major  alterations  and  an  addition  are  planned  for  Engine  Co.  55  in  West  Roxbury  which 
will  allow  for  a   Ladder  Company. 

The  estimated  cost  for  this  complete  fire  program   is  $4,500,000. 

4.  Police  Station 

During  the  next  two  years  the  following  will  be  accomplished  at  an  estimated  cost  of 
$1,960,000: 

a.  The  police  service  center,  designed  as  a  part  of  the  central  maintenance  garage,  will 
be  under  construction. 

b.  Modernization  of  the  District  3  police  station   in   Mattapan  will   be  completed. 

c.  The  Forest  Hills  police  station  will  be  under  construction  if  site  problems  can  be 
resolved. 

5.  Health   Facilities 

The  new  construction  program  at  Boston  City  Hospital  will  follow  through  to  completion 
in  the  period.  The  remaining  construction  work  will  include  the  final  contract  for  the  Outpatient 
Department  Building  and  the  Mechanical  Building  which  will  provide  central  utilities  to  the 
hospital  site. 

Renovation  work  will  also  occur  at  the  Nichols  Building  at  Long  Island  Hospital  if  both 
federal   funding  and  state  approvals  are  secured. 

These  projects  will  total  $35,000,000. 

New  and  renovated  neighborhood  health  facilities  are  planned  for  construction,  both  as 
individual   buildings  and  complementary   facilities. 

The  South  Boston  and  East  Boston  clinics  will  be  reconstructed  with  funds  from  the 
G.   Robert  White   Fund   at  a  cost  of  $600,000. 

Health  clinics  will  also  be  integral  parts  of  the  Quincy  School  in  the  South  Cove,  the 
Blackstone  Square  School  in  the  South  End,  and  the  Madison  Park  High  School  in  Lower 
Roxbury.  The  costs  for  these  clinics  have  been   included   in   the  school   project  costs. 

The  Dorchester  House  at  Fields  Corner,  the  Family  Life  Centers,  the  Model  City's  area 
and  the  Charlesview  Apartments  in  North  Harvard-Allston  will  also  have  health  clinics  which 
are  expected  to  cost  $1,400,000. 

6.  Indoor  Recreational   Facilities 

In  addition  to  the  community  school  centers,  the  City  is  scheduled  to  construct  an  indoor 
swimming  pool  as  part  of  the  Dorchester  House  Neighborhood  Facility.  The  pool  is  estimated 
to  cost  $500,000. 
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7.       Outdoor  Recreational   Facilities 

In  addition  to  the  direct  programs  of  the  Parks  and   Recreation  and  Conservation 
Commissions,  the  Public  Facilities  Commission  will  work  with  those  agencies  on  the  projects 
described  below. 

The  North  End  Park  will  be  enlarged  and  landscaped  with  Federal  assistance  in  conjunction 
with  adjacent  MDC  development  and  playfields  and  basketball  and  tennis  courts  are  scheduled 
to  be  built  at  McConnell  Park,  Dorchester  and  Columbia  Point,  Dorchester.  The  new  Jeffries 
Point  Playground  in  East  Boston  will  also  be  established  if  adequate  federal  funding  is  made 
available.  A  new  five  acre  open  space  area  in  Brighton,  now  considered  federal  surplus  land, 
has  been  applied  for  and  will  also  be  developed  in  the  certification  period  if  federal  aid  is 
provided. 

The  cost  of  these  projects,   inclusive  of  federal  aid,   is  $2,500,000. 

C.      Urban   Renewal   Areas 

In  the  next  certification  period,  it  is  expected  that  construction  will  be  underway  on  various 
public  improvements,  and  other  public  and  community  facilities,  not  previously  reported  in  the 
City  s  renewal   project  areas.  These   items  are  noted  as  follows: 

1.       Public  Improvements 

The  following  amounts  are  scheduled  to  be  expended  in  each  of  the  following  renewal 
areas  for  various  public  improvements  including  construction  and   reconstruction  of  streets, 
sidewalks,  installation  of  sewer  and  water  lines,  and  installation  of  new  street  lighting  systems 
and  traffic  signalization. 

Project  Estimated  Cost 

Washington   Park  $5,000,000 

Government  Center  3,500,000 

Charlestown  7,700,000 

South  Cove  1,800,000 

Campus  High  3,200,000 

Waterfront  *  6,150,000 

Fenway  6,950,000 

South  Station  2,600,000 

St.   Botolph  200,000 

South   End  5,000,000 

Kittredge  Square  700,000 

Brunswick-King  700,000 

East   Boston  600,000 

'Includes  2  million  dollars  for  exterior  restoration  of  Faneuil   Hall   Markets. 


2.       Community   Facilities 

The  following  facilities  in  renewal  areas  which  will  be  utilized  by  the  public  are  currently 
under  construction  or  will  reach  the  construction  stage  during  next  certification  period  are 
voted   as  follows: 

Washington   Park 

a.       Construction  of  a  community  health  center,  which  will  be  maintained  and  operated 
by   Boston   University   Medical   Center. 

Charlestown 

a.  Construction   is  continuing  on  the  new    15  million  dollar  Community  College. 

b.  Construction  is  nearing  completion  of  a  promenade  along  Little  Mystic  Channel  at 
a  cost  of  $119,000. 

c.  Construction   is  continuing  on  a  $500,000  temporary   recreational   area.  The 
expenditures  are  for  grading,  seeding,   fencing  and   planting  of  trees  in  this  area. 

Waterfront 

A  new  public  marine  park  is  effected  to  reach  construction  stage  during  next  two 
years.  Cost  of  this  facility   is  estimated   at  $650,000. 

South  Station 

Construction  will  be  underway  on  the  first  phase  of  a  public  garage  during  next 
certification  period. 

School  -   Franklin 

Construction  of  two  small  shopper's  parks  will  be  completed  during  next  certification 
period  at  a  cost  of  about  $75,000  each.  Both  of  these  parks  will  be  constructed  and 
maintained   by  the  commercial  abutters  for  public  use. 

South   End 

During  the  next  certification  period,  construction  will  start  on  a  new  community 
facility  (Boston  Center  for  the  Arts)  operated  by  a  non-profit  group.  This  facility  will 
be  available  for  use  by  the  community  for  various  cultural  events.  Cost  of  this  facility 
is  estimated  at  4  million  dollars.  In  addition,  construction  will  be  completed  on  a  new 
community  social  center  (Cooper  Community  Center)  at  a  cost  of  $500,000.  This  center 
will   provide  health   referral,  day  care,  and   other  social   services  to  the  community. 

D.      Parks  and   Recreation 

In  addition  to  the  proposed  recreational  facilities  reported  above,  the  City's  Park  and  Recreation 
Department  is  currently  spending  some  $851,000  for  various  park  improvements  and  facilities  under 
construction  throughout  the  City.  These  projects  are  scheduled  to  be  completed  during  the  next 
certification  period.  This  Department  also  anticipates  expending  additional  City  funds  of  about  $6.8 
million   provided  such  funding   is  approved   by  the  City  Council   for  other  recreational   projects, 
construction  of  which  will  commence  during  the  1972-1973  period.  If  the  proposed  "Legacy  of 
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Parks  Program    is  approved  by  the  Federal  Government,  the  City  has  also  scheduled  the  expenditure 
of  an  additional  $1.5  million  for  other  recreational   improvements. 

E.      Model  Cities 

In  addition  to  other  facilities  being  constructed  in  the  Model  Cities  area,  the  following  other 
community  projects  will  be  underway   in  this  area  during  the  next  two  years: 

1.  Establishment  of  new  interim  health  center  and  additional  improvements  to  an  existing 
health  center. 

2.  Renovation  of  a  former  nursing  home  into  a  daycare  center. 

3.  Renovation  of  a  building  for  use  by  a  female  cultural  group. 

4.  Renovation  of  a  former  police  station   into  Spanish   Multi-Service  Center. 

5.  Two  Neighborhood  Development  Program  Applications  in  amounts  of  1.5  and  2  million 
dollars  respectively,  are  being  prepared,  respecting  two  sites  in  Model  Cities  Area.  If  federal 
approval  is  viewed  for  these  applications,  construction  will  be  underway  for  housing  and 
recreational  facilities  in  these  sub-areas  during  next  two  years. 


6.      Describe  the  action  programs  undertaken  in  the  last  certification  period  and  the 
amounts  available  for  such  programs. 


A.  Housing 

See  response  under  Question  4  in  Housing  Section  of  this  document  relating  to  housing  resources 
available  during  last  certification  period. 

B.  PubMc   Facilities  Construction  Programs 

1.      Schools 

a.       Facilities  Completed  -  In  the  last  certification  period,  three  schools  were  constructed 
and  opened  for  use  and  a  further  one  was  in  partial  use.  These  schools  are  identified 
below: 

Name  Location 

James  M.  Curly   Elementary  Jamaica  Plain 

John   Marshall   Elementary  Dorchester 

Joseph   Lee  Elementary  Dorchester 

James  Hennigan   Elementary 

(first  section)  Jamaica  Plain 

In  addition  to  above  new  construction,  several  existing  buildings  were  completely 
renovated  and  converted  to  school   use.  These  are  identified  as  follows: 


The  Boston  Art  Club  building  at  Copley  Square  was  converted  to  use  as  a 
downtown  open   campus  high   school. 

L  Street  Bath  House  in  South  Boston  was  modernized  for  use  as  South  Boston 
High  School   Annex. 

The  Boston   Business  School   occupies  renovated   facilities  in  Allston. 

Both  the  Dennis  Haley  Elementary  in  Roslindale/Mattapan  area  and  the  Rafael 
Hernandez  School  occupy  renovated  facilities  designed  for  elementary  school 
use. 

A  temporary  school  facility  for  the  children  in  the  Carter  Playground  area  of 
South  End  was  opened  in  1971.  The  permanent  Carter  Schools  are  anticipated 
to  begin  construction  during  the  next  certification   period. 

The  School  Department's  new  Resource  Center,  containing  a  warehouse,  supply 
room,  audio-visual   and  Science  Department  was  completed   in    1971. 

b.       Facilities  Under  Construction  ■  The  following  new  schools  are  under  construction 
and  are  scheduled  to  open   in  the  next  certification  period. 

Hennigan   Elementary   (final  completion)                         Jamaica  Plain 

Kent   Elementary  Charlestown 

Tynan  Elementary  South  Boston 

Holland   Elementary  North   Dorchester 

New  Agassiz   Elementary  Jamaica  Plain 

Cleveland   Middle  Fields  Corner 

Georgetowne   Elementary  West   Roxbury 

Minot/Hemenway  Dorchester 

New  English   High  School  Fenway 

Condon   Elementary  South   Boston 

Madison   Park  Campus  High  School                                 Roxbury  Crossing 

In  addition,  the  conversion  of  a  building  for  a  central  kitchen  to  serve  hot  meals 
for  school  children  and  elderly  will  be  completed,  and  the  Old  City  Hall  Annex  will  be 
modernized   and  converted  for  School   Department  administrative  offices. 

The  funds  scheduled   for  the  above  programs  total  $140,000,000. 

2.       Libraries 

A  new  branch  library  at  Grove  Hall,  Roxbury  and  one  in  the  South  End  were  constructed 
in  last  certification   period  at  a  cost  of  $1,465,000. 

Construction  was  underway  on  an  addition  to  the  Central  Library  at  a  cost  of  $24  million. 


3.  Fire  Stations 

The  new  Charlestown  and  South  Cove  fire  stations  are  completely  operational.  Construction 
has  started  on  the  Blue  Hill  Avenue  Station  in  Dorchester  and  the  Hyde  Park  Fire  Station 
on  Falrmount  Avenue. 

Complete  renovations  were  done  in  the  Boylston-Hereford  Street  Station  in  the  Back 
Bay  and  major  renovation  were  done  in  the  fire  station  buildings  in  South  Boston,  Brighton, 
and  Dorchester  and  in  the  training  academy.  Costs  incurred  total  $3,100,000.,  on  these  projects. 

4.  Police  Stations 

The  new  Dudley  Police  Station  of  the  Roxbury  Civic  Center,  consolidating  old  Districts 
9  and  10  into  new  District  #2  and  the  new  Fields  Corner  Police  Station  for  District  #1 1 
are  open  and  operating,  as  is  the  Police  Academy  in  the  North  End.  Major  renovation  and 
modernization  work  has  been  completed  at  the  stationhouses  in  East  Boston,  Charlestown, 
South  Boston,  and  Brighton.  Further  major  work  at  Police  Headquarters,  intended  to  improve 
communications  and  computer  capacity   is  approaching  completion.  These  costs  have  been 
$3,514,000. 

5.  Health   Facilities 

Construction  and  substantial  modernization  of  health  facilities  have  occurred  at  the  three 
hospital  centers  of  the  Health  and   Hospitals  Department. 

a.  Completed   and  Operational   Facilities 

On  the  Boston  City  Hospital  site  in  the  South  End,  a  new  biochemistry  building 
has  been  completed  which  added  modern  laboratories,  equipment,  and  offices.  Renovations 
on  this  site  have  resulted  in  a  new  cardiovascular  unit,  a  modernized  maternity  building 
and  emergency  area,  and   a  renovated   X-Ray  area. 

Six  wards  and  the  administration  building  were  renovated  at  the  Long  Island  Chronic 
Disease  Hospital.  Similarly,  at  the  Mattapan  Chronic  Disease  Hospital,  five  buildings  were 
extensively  renovated  and  a  ramp,  new  kitchen  storage,  and  a  new  power  plant  were  added 
to  the  site  to  allow  for  more  efficient  building  use. 

b.  Facilities  in  Construction 

The  major  focus  of  new  construction  has  been  at  Boston  City  Hospital  though  a 
new  kitchen  and  dining  facility   is  under  construction  at   Long   Island  Chronic  Disease 
Hospital.  On  the  Boston  City  Hospital  site  in  the  South  End,  new  construction  is  in  progress 
for  the  Nurses  Education  Building,  the  Nurses  and  Doctors'  Residence,  and  a  parking  garage. 
Foundations  were  begun  for  the  Outpatient  Department  Facility  which  will  be  an  air-rights 
structure  over  Massachusetts  Avenue.  The  remaining  construction  of  the  building  work 
is  scheduled  to  begin  in  1972.  The  total  cost  for  the  program  in  construction  or  completed 
is  $35,000,000. 

6.  Indoor  Recreational   Facilities 

New  school  designs  have  included  substantial   areas  for  community  use  and   indoor 
recreation.  In  areas  of  the  City  where  new  schools  are  not  currently  planned,  indoor  recreational 
buildings  are  under  construction.  These  buildings  include  a  major  facility  at  Washington  Park, 
Roxbury  and  five  recreational  centers  supporting  efforts  at  various  Boston  Housing  Authority 
projects,  namely,  Columbia  Point,  Orchard  Park,  Mission  Hill,  Archdale,  and  Gallivan  Boulevard. 


New  indoor  swimming  pools  were  built  at  Draper  Playground,  West  Roxbury,  Roxbury, 
Paris  Street  Playground,   East   Boston,  and   Healy  Playground,   Roslindale. 

A  new  field  house  at  the  Hynes  Playground,  the  renovation  of  the  North  End  Park  and 
Bathhouse,  and  the  complete  renovation  of  that  portion  of  L  Street  Bathhouse  not  scheduled 
for  school   use,  completes  the  recent  indoor  recreational   program. 

These  programs  cost   in  total  $6,240,000. 

C.  Public  Works 

The  Public  Works  Department  has  expended  the  following  sums  for  various  public  improvements 
in  sections  of  the  City  outside  renewal   areas  during  the  past  two  years: 

1.  Construction  and   reconstruction  $14,453,000 
of  public  ways 

2.  Construction   of  sidewalks  $   1,531,000 

3.  Sewer  and  water  projects  $  8,298,000 

4.  Bridge  work  $       984,000 

D.  Urban   Renewal 

The  following  amounts  were  expended   in   the  various  renewal   project  areas  for  public 
improvements  during  the   last  certification   period. 

Project  Amount 

West   End  12,000 

Washington   Park  228,000 

Government  Center  1,315,000 

North   Harvard  308,000 

Charlestown  985,000 

South   End  2,112,000 

Waterfront  1,410,000 

South  Cove  1,244,000 

Fenway  846,000 

Campus   High  108,000 

TOTAL  8,613,000 

These  public  improvements  include  such  items  as  streets,  sidewalks,  sewer  and  water  lines,  signal 
apparatus  and   related  engineering  fees. 

E.  Parks  and   Recreation 

In  addition  to  construction  of  above  recreational  facilities,  being  undertaken  by  the  Public 
Facilities  Department,  the  City's  Parks  and  Recreation  Department  has  expended  $5,038,000  on 
other  park  improvements  and  recreational  facilities  and  equipment  in  all  sections  of  the  City.  This 
amount  included  a  sum   of  about  $1,051,000   in   Federal   funds  provided   for  this  purpose. 
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F.      Model  Cities 

During  the  last  two  years  the  following  community  facilities  were  constructed  in  the  Model 
Cities  Area: 

1.  A  former  commercial  building  was  renovated  to  a  higher  educational  facility  by  a  nonprofit 
group  at  a  cost  of  $240,000. 

2.  Two  community   health  centers  were  established   at  a  total   cost  of  $295,000. 


7.      Indicate  the  organizations  involved,  the  amounts  expended  in  the  last  certification 
period,  and  the  amounts  budgeted  for  the  next  period,  to  support  both  the  planning  and 
the  programming  portions  of  the  process. 


Although  a  number  of   municipal   agencies  participate   in  the  Planning  process,  the  Boston 
Redevelopment  Authority,  as  the  city-wide  planning  agency,  is  given  the  prime  responsibility  for  planning 
and   programming  processes  throughout  the  City.   In  conjunction  with   the  BRA  and   other  City 
Departments,  the  Model  City  Administration   is  responsible  for  planning  and   programming  of  social 
economic  and   physical   programs  in   the  area  of  the  City  specified  as  the  Model  City  area. 

The  amounts  -  both  expended   and   budgeted   -  for  these  two  agencies  are  as  follows: 

EXPENDED      1/70  ■   12/71  BUDGET      1/72   -   12/73 

Boston    Redevelopment  Authority  $1,719,600  Estimate  $2,101,000. 


Model  City  Administration  $2,000,000  (Est.)  $2,000,000  (estimate) 


8.      List  the  number  of  professional  staff  personnel  participating  in  the  process,  and  the 
professional  skills  involved. 


A.     BRA 

Physical   Planners  17 

Architects  10 

Landscape  Architects  2 

Transportation  Planners  4 

Legal  19 


Engineers  15 

Economic   Research  Planners  10 

Directors  involved   in  the 

Planning,   Urban   Design,  Traffic 

Planning  &   Engineering   Departments  5 

B.      Model   City  Administration 

Legal  5 

Physical   Planners  4 

Public   Health  2 

Social   Planners  10 

Economic  Development  Planners  3 

Administrators  10 

Education  Planners  10 

Fiscal  4 

Data  Collection  and   Analysis  7 

Program  and   Proposal   Developers  6 

9.  Describe  the  role  of  the  Chief  Executive  and  City  Council  in  formulating  the 
objectives,  priorities  and  budgets  of  the  planning  process  in  the  last  period,  and  what 
role  they  will  have  in  the  next  period,  if  different. 

The  Mayor,  on  the  advice  and  recommendation  of  his  executive  staff,  the  Director  of  the  BRA 
and  other  members  of  his  Cabinet,  establishes  the  program  priorities  and  proposed  budgets  for  approval 
by  the  City  Council. 

10.  Describe  the  role  of  the  major  local  agencies  and  organizations  in  developing  the 
plans  and  action  programs  and  in  coordinating  their  implementation  during  the  past  period, 
and  what  role  they   will  have  in  the  next  period,  if  different. 

The  Boston  Redevelopment  Authority  serves  as  both  the  renewal  and  general  planning  agency  for 
the  City  of  Boston.  The  BRA  has  had  the  responsibility  for  planning  on  a  city-wide  basis  and  for  preparing 
neighborhood  development  and  renewal  plans.  Other  agencies  and  City  Departments  have  had  varying 
degrees  of  responsibility  for  activities  in  the  plannning  and  development  process. 

The  Public  Facilities  Department,  for  example,  has  been  responsible  for  preparation  of  the  Capital 
Improvements  Program  and  in  this  capacity  has  closely  coordinated  its  activities  with  the  Redevelopment 
Authority.  Likewise,  the  Boston  School  Department's  Educational  Planning  Center,  the  Boston  Housing 
Authority  and  City  Departments  such  as  the  Parks  Department,  Traffic  Department  and  Housing  Inspection 
Department  also  utilized  the  resources  of  the  BRA  in  planning  and  programming  new  facilities  and  services. 
In  a  similar  manner,  the  BRA  has  initiated  studies  which  would  be  useful  to  various  City  Departments 
and  coordinated  such  studies  with   interested  departments. 
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In  addition  to  these  agencies  and  departments,  the  Model  City  Administration  has  received  technical 
assistance  from  the  BRA   in  carrying  out  physical   programs  in  the  Model  City  area. 

In  the  future  the  roles  of  the  agencies  and  departments  outlined  above  will  continue.  However, 
members  of  the  Executive  Staff  of  the  Mayor,  acting  under  the  Annual  Arrangements  agreement,  will 
serve  to  coordinate  the  activities  of  the  agencies  and  departments  with   the  basic  policy  objectives 
established   by  the  Mayor  and  City  Council. 
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HOUSING  AND   RELOCATION 

REQUIREMENTS.   This  element  contains  requirements  with  respect  to  both  the 
community 's  need  for  housing  and  the  need  for  effective  relocation 
programs,   which  are  treated  separately  below. 


HOUSING 

REQUIREMENTS.  Identify  and  analyze  the  gap  between  the  community's  low-  and 
moderate-income  housing  needs  and  the  resources  available  to  meet 
the  need,  and  develop  and  implement  a  meaningful  action  program 
to  help  overcome  the  gap. 


I.       On  the  basis  of  presently  available  information  and  locally  determined  standards, 
provide  an  estimate  of  the  number  of  low-  and  moderate-income  families  presently 
living  in  substandard  housing,  by  race,  and  the  number  of  standard  housing  units 
presently  vacant  and  available  at  prices  or  rentals  such  families  can  afford  to  pay. 


There  is  no  comprehensive  source  of  data  on  substandard  occupied  housing  units.  The  Census  no 
longer  includes  information  on  deterioration  and  dilapidation.  The  closest  approximation  to  such  a  concept 
is  provided  by  a  sample  survey  carried  out  in  1969  by  the  Joint  Center  for  Urban  Studies.  This  survey 
show/s  that   14%  of  the  City's  housing  was  rated   "deteriorating"   or   "dilapidated.' 

The  1970  Census  of  Population  and  Housing  reported  that  12,852  dwelling  units  out  of  the  City's 
217,478  occupied  units  lacked  one  or  more  plumbing  facilities  and  16,462  dwelling  units  were 
overcrowded.  (See  Exhibit  A)  Complete  correlation  of  housing  condition  and  occupancy  by  race  is  not 
available.  However,  of  the  occupied  units  lacking  one  or  more  plumbing  facilities,  1,41 1  were  occupied 
by   Negroes.   (See   Exhibit   B) 

It  is  known  that  in  1970,  30,938  families  out  of  the  City's  total  of  142,019  families  had  income 
levels  less  than  $5,000.   (See  Exhibit  C) 

Utilizing  a  ratio  of  25%  of  income  for  housing  there  were  vacant  and  available  5,143  dwelling  units 
having  all  plumbing  facilities  with  rentals  of  less  than  $100.  (See  Exhibit  D)  This  represented  a  6.8% 
vacancy  rate  in  relation  to  the  total  supply  of  dwelling  units  available  at  rentals  of  less  than  $100  with 
all   plumbing  facilities.   (See   Exhibit   D) 

In  1969,  the  Boston  Area  Survey  cited  above  reported  that  35%  of  the  City's  households  were 
spending  30%  or  more  of  their   income  on  housing.   (See  Exhibit  E) 


*  Survey  Research  Program,  Joint  Center  for  Urban  Studies  of  MIT  and  Harvard,  How  Ttie  People 
See   Their  City,  a  report  of  the  Boston  Area  Survey. 


'1a 


S  5  5 

U    0)    u    ~ 

J£  ^  "  — 
O  O  -I  a. 


"=3- 


CO 
LD 


00 
CD 


in  05  >—  in 
CD  in 


00  r~  C35  CM 
00  >-  'I-  CN 


5 


CO 


CO 
lU 


< 


ffi 


C3 

Z 
CO 

D 
O 

I 


LU 

cc 
O 

IS 

cc 
o 

UJ 

z 
o 

z 

o 
< 


■D 

0) 

■o 
■o       5 

-■|»  O 

re   3  jS  w 

■t-   o  ~  <u 

O   cj   c  > 

t-ODO 

=   ■-   c 
DO© 

dj  u)   a>   o 

ar^  Q-  o 

3    _    u  OC 

ogscS: 


E 

iSo  o 
£  in  oc 

■D  JT  Q. 
3  J-    O 

O  S  a. 


.*;  2 

C    w 
3   O 

•a  *"  O)  a, 

0)   o)  c  oj 

'5.  .E  S  5 

3  ^  P  = 

H  "  5  " 

O     CO  ^     (0 

O  -1  o.  u- 


1f 

CD 


rr 
-* 


no 

CD 

^ 

00 

CN] 

in 

"-  -a-  00  CD 

CD  CD  r^  n 

in 

CD 

CD 

CN 

CD 

CM 

CN 

■* 

o 

"^f 

CD  CD  CD  CD 

in  o)  >-  'T 

00 

CD 

CD 

CD 

CD 

in 

o 

r~ 

CN 

n  IT)    CD 

>-  O  00  CN 

r^ 

CO 

r^ 

'd- 

in 


00 


CO 
CD 


CD 
CM 


in 

CO 


CO 

1- 


1- 

CO 


CN 

in 

CN 


CN 
00 
CN 


in  in  in  in 

O)  05  *—  CO 


CO  CN  CN  CD 

CD  00  CD  >- 
CD  «-  CN  CM 


(N 

CD 

to      ^ 
*-     c; 


o 


O         CD         P~ 

in       >-       CN 

>-         CD 
00 


CM 


r~- 

M 

00 

CD 

CJ) 

CO 

'd- 

o 

CO 

CD  O)  CO  'S- 

CD  r^  in  'd- 

,— 

CD 

o 

in 

in 

n 

CD 

00 

CD 

ro 

in 

CD 

CD  05  in  >- 

CD  >-  CN  CS] 

00 

"a- 

CO 

CO 

CO 

00 

CO 

CD 

'a- 

in 

CO 

00 

CD 

oca-   CO 

'J-  CD  in  o 

CD 

CO 

CD 

in 

in 

CO         '-  >- 


CO 
CD 
O 

CO 
CN] 

in 

CN 
00 

CO 
CO 

in 

CO 

If) 

CD 

co 

CD 

o 

O 
00 

CO 

O 
00 

'3- 

00  00  *—  CD 
t-  CD  CO  >- 

CD     in 

CO  CD  CD  >- 

00  "a-  CD  r^ 

O  CN  in  CN 

CN 

CO 

CS] 

r^ 

CN 

in 

00 

I— 

CN 

t- 

CN 

<- 

T- 

CN 

CM 

in 

00 

cm' 


o 
cc 

CJ 

cc 
til 

> 
o 


0) 


& 
Q 

■c 

cj 


OQ 

c: 


-2 

■Q 
CO 


0) 


to 

e 
s 

CO 

c 
a 
o 


at 


m 


w    R    3 

♦-  o  5  — 
o  u  o  c 

h-OXD 


CO 
00 

in 
5 

in 
n 

CM 

CM 

CD 

CO 
CD 

CD 

CO 
00 
CN 

O 

in 

CD 
00 

CM  »-  t-  o 
O  00  CD  CO 

o  >*  in  CD 

in  ^  in  CD 
■*  in  "a-  "S- 

r-  00  CM  o 

O 
CD 
CD 

CM 

"d- 

CO 

CO 

>* 

00 

CN 

CN 

in 

CM  CO    "* 

CN      >- 

CD  CD  CN  'S- 
1-    CM  •- 

^ 

CD  O  in  00  CD 

O  00  CO  CO 

CD  "it  "* 

o"  o"  r^" 

CN 


rC    ^ 


_     o 


3 

o 
3: 

c 

c 
.o 

4^ 

-2 

3 

I 


u 

)s 

c 

c 

C 

o 

n 

o 

o> 

o 

o 

OD 

c 
'c 

ca 

0) 

s: 

V. 

l- 
(0 

4-" 

03 

^ 

Q 

a. 

LU 

U 

CO 

c 
o 
o 

10 

m 


(U 


?  °-  -n 


_J3        jrt 


c 
CJ 


T3 
C 
LU 


3 
O 
CO 


o 

E 
c 

IV 


c 
o 


o>        JO 


QQ 

O 


u 


to 

c    ^    ^   — 

•w  «  t  y 


<-  CN 

(U    (U 
I/)    (/) 


:cj: 


w  — 

u.       < 


to 


m    O    O 
o 

o 
a 


V     ^ 


o 
cc 


3 

-g  ^ 

O  to 

oc  °- 

■M  *> 


o 

ID 

o 

T3 

c 
to 

tu 

> 

'C 

V) 

^, 

I/) 

o 

w 

n 

o 

t/) 

JD 

< 

c 

'c 
c 

to  2! 

X  CJ 

o 


c 
tl) 
Cj 

IN 
CJ5 


3 
O 
CO 


5^ 


^  g 

>u. 

' 

' 

' 

' 

' 

*- 

c 

♦;    a, 

goc 

00 

CN 

O) 

t 

t— 

U    k 

CN 

CN 

CN 

T— 

00 

CD    O 

f— 

CN 

^— 

>l£ 

•o 

0) 

o 

S;  a 

^ 

♦^    3 

o> 

C    U 

0) 

0)    U 

Z  £E  O 

T3 

0) 

a 

o 

i  8 

< 

at 

0) 

LU 

I 

ZOO 

•o 

U. 

a> 

O 

OQ. 

O 

o 

T? 

>=.  3 

n 

o 

m 
O 

< 

^    o>  U 
O    «    O 

l-ZO 

cc 

0) 

Q 

z 

1^ 

< 

=  a 

^ 

o 

CN] 

CD 

CN 

■«    3 

n 

CT) 

"d- 

If) 

a> 

tu 

S    O 

00 

» — 

CD 

CN 

00 

O   o 
HO 

CN 

Z 

111 

1- 

c 

> 

S'S 

m 

Os 

a 

CN 

00 

CN 

CD 

CD 

V) 

"5    3 

n 

't 

CO 

1^ 

CN 

UJ 

t;  " 

Csl 

O    U 

H 

t-O 

-1 

U 

■o 

0) 

. 

< 

"5. 

u. 

3 

O 

CO 

n 

LT) 

ro 

(D 

O 

u 

CD 

rf 

CN 

CO 

IT) 

^ 

o 

O 

<N 

00 

ID 

CJ) 

ro 


CO 


o 

00 
M 


CD 

in 


CD 


CO 
00 


CD 

in 


>-  CN  1^  CM 


o 

O 

CN     ' 

CM 

CN 

CM 

00 


K 
UJ 


r^  in  o  fsi 

CN  >-  o  <- 

en  in  CN  CN 

00         (^  (S> 

CN                CM 

00 

o 


ro 

o 


CN 
00 
CD 


CD 
O 
O 


"d-  CO  «-  o 
CN                CN 

O  ■  CN  00 
CN                 >- 

in 

in  00  »-  CO 
CN  in  <N  >* 

in  n  CO  C) 
o       CN  r^ 

O 


t 

CN  CO  O)  O 

c:5  CD  o  ro 

'3- 

CD 

on 

>*  CD  CN  in 

oo  >-  1^  o 

(N 

CO 

CO 

in           ^ 

r~  CN  CO  CN 

*— 

CN 
00 


CM 
00 


CO 

in 


CD 
CD 
O 


in 

CO 

o  in  t-  T 

■^  O  CD  CO 

CO 

'T 

CD 

CD 

^ 

r^            CD 

O)  CO  CD  CD 
ON          «- 

in 

CO 

r^ 

o 

,— 

o 

00  CO  <-  CD 

00  CD  CD  t- 

CN 

m 

00 

CO 

<-  CD  CO  <- 

00  •*  CO  r^ 

00 

00 

•^ 

CO           in 

O  CN  in  CN 

UJ 

:q: 
:0 

oc 
O 

UJ 

Z 

o 

o 

z 

< 


CN 

in 

CN 


00 


(N 

in 

00 


0)    0) 

o  5 

O  u. 

.S  o)  c 
=  .E  3 

<  -I  a. 


oo 

o 

CN 


CD 
00 
CN 


00 
CD 


O 
00 
00 


in 

CN 


00 

in 

CO 


CO 

in 


<-  CN  Tt  in 

r^  00  'T  "* 
fs.  to 


O  oo  CO  o 
CD  CD  O  oo 
<-  CN  CO  CN 


00 

CD 


CO 

CN 


00 


oo 

to 

CD 


00 
(O 


_     o 


IP 


c 

'c 
c 


c 
o 


o 
m 


U 


c 
o 


o 

CD 


3 
O 
CO 


c 
O 


X 

(D 

^ 

-a  ^ 

T 

(U 

2  Q.  ^ 

^ 

c 
o 
o 

0) 

o 

c 
o 

ro 

ro  o  X  .t: 

<u 

fc 

c 

(U 

ro 

£ 

c 

'»-  a,.u 

CO 

> 

CQ 

"O 

c 

UJ 

m 

c 
o 

ro 
o 

ington 
Washin 
Campu 
Model 

j^ 

v 

*-< 

ro 

j: 

o 

o 
ro 
00 

3 

o 
to 

c 

0) 

u. 

< 

t 
ro 

—5 

o 
Q 

;2  ;s  c 


j:  ^ 


a 

ro 

o,   O   O    ro 


3 

n 

X 

ro 

o 

T3 

rr 

c 

1/) 

O 

(U 

QC 

:S 

ro  _in 

O  0) 

t3  ro  -^ 

■C  J2  M- 

■^  I.   ° 

_^          Q  O    !« 

(2       ?  ro  2; 

.5  I  O 

<D  C 

T5  C 

>        ro 


« 
O 

I- 


I 

Q 

i 

-Q 

to 


3 
•Q 

s 
s 

3 
CO 

5 


o 

a: 

C 
<B 

c 
.o 

-S 

I 

O 

CO 

c 

<S 

en 


o 

CO 


57 


DISTRIBUTION   OF   FAMILIES  BY   INCOME    LEVEL 

IN  THE  CITY  OF   BOSTON,   1960  and   1970 

(Dollars  of  Constant  Value  at  1970  Prices) 


Number  of  Families 

Absolute 

Percent  Distribution 

Change 

Income  Class 

1960 

1970 

1960-70 

1960 

1970 

Total 

164,197 

142,019 

-22,178 

100.0 

100.0 

Under  $1,000 

5,127 

4,003 

-   1,124 

3.1 

2.8 

$1,000-1,999 

6,227 

3,911 

-  2,316 

3.8 

2.8 

2,000-2,999 

8,663 

6,948 

-   1,715 

5.3 

4.9 

3,000-3,999 

10,589 

7,906 

-  2,683 

6.4 

5.6 

4,000-4,999 

13,006 

8,170 

-  4,836 

7.9 

5.7 

5,000-5,999 

16,266 

8,698 

■  7,568 

9.9 

6.1 

6,000-6,999 

18,646 

9,360 

-  9,286 

11.4 

6.6 

7,000-7,999 

17,339 

10,016 

-  7,323 

10.6 

7.0 

8,000-8,999 

14,443 

10,644 

-  3,799 

8.8 

7.5 

9,000-9,999 

12,065 

10,143 

-   1,922 

7.3 

7.1 

10,000-14,999 

26,263 

36,456 

-H0,193 

16.0 

25.7 

15,000-24,999 

12,333 

20,986 

+  8,653 

7.5 

14.8 

25,000  and  over 

3,230 

4,778 

+    1,548 

2.0 

3.4 

Median   Family   Income 

$7,185 

$9,133 

-H$  1,948 

Sources:             U.S.   Bureau 

of  the  Census, 

Census  of  Po 

pulation,    1960 

U.S.  Bureau  of  the  Census,  Census  of  Population  and  Housing,  1970,  Preliminary  Report 

The  distribution  of  families,  by  income  class,  in  1960,  was  expressed  in  dollars  of  constant 
value,  in  1970  prices,  by  utilizing  the  implicit  price  index  for  consumption  of  goods 
and  services,   which  shows  a  25  percent  price  rise  over  the    10-year  period.     See 
Economic  Report  of  the  President,  February,    1971,   Table  C-3,  p.   200. 
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1970  VACANT  UNITS  BY  OCCUPANCY   RENT/VALUE   RATE, 
AND  PLUMBING   FACILITIES   IN  THE   CITY  OF   BOSTON 


Contract  Rent 

Specified   Vacant  for   Rent 
Under  $40 
40-59 
60-79 
80-99 
100-149 
150-199 
200  or  more 


Vacant  Units 

Vacant  Units  Lacking 

Total  Vacant  Units 

With  All 

1  or  More  Plumbing 

For  Rent 

Plumbing  Fac 

lities 

Facilities 

10,018 

8,788 

1,240 

239 

118 

121 

1,318 

963 

355 

2,714 

2,320 

394 

1,964 

1,742 

222 

2,330 

2,210 

120 

918 

1,435 

18 

535 

Median    Rent  Asked 


$87 


$91 


Specified   Vacant  for  Sale* 
Less  thru   $5,000 
5,000  to  9,999 
10,000-14,999 
15,000-19,999 
20,000-24,999 
25,000  or  more 


171 
6 
22 
36 
44 
37 
26 


170 
6 
21 
36 
44 
37 
26 


Median  Price  Asked 


$17,600 


$17,600 


*Limited   to  one-family   homes  on   less  than    10  acres  and   no  business  on   property. 


Source:      1970  Census  of  Housing,  General  Housing  Characteristics  U.S.  Dept.  of  Commerce  Publication 
HCdJ  p.  23 
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Describe  how  the  above  estimate  was  made,  and  what  plans  the  community  has  to 
develop  on  a  continuing  basis  an  accurate  inventory  of  low-  and  moderate-income 
housing  needs  and  resources. 


1.      The  information  cited  above  was  drawn  from  the  following  reports:  (1)  U.  S.  Bureau  of  Census, 
1970  Census  of  Population  and  Housing  and  (2)  Survey  Research  Program.  Joint  Center  for  Urban  Studies 
of  MIT  and   Harvard   "How  the  People  See  Their  City:   Boston    1969." 

An  Information  system  developed  under  the  Community  Renewal  Program  will  provide  the  City 
with  an  inventory  of  its  housing  stock.  This  inventory  will  be  continuously  updated  and  be  available 
for  any  geographic  subdivision  of  the  City.  The  first  data  to  be  entered  into  this  system  will  be  that 
gathered  by  the  Assessor's  Office  and  will  include  age,  use,  type  of  construction,  size,  value  and  condition 
of  the   building. 

Relevant  information  from  other  city  departments  such  as  the  Building  and  Housing  Inspection 
Department,  will   be   included. 


3.      Describe  in  quantifiable  terms  to  the  extent  possible,  the  community 's  targets  for 
accomplishment  and  the  specific  steps  and  actions  it  intends  to  take  in  the  next  certification 
period  to  expand  the  supply  of  low  and  moderate-income  housing.  (Such  description  should 
include  identification  of  the  specific  Federal  or  other  aid  programs  to  be  used,  the 
sponsorship  of  the  proposed  programs,  status  of  financial  commitments  for  the  projects, 
and  estimated  dates  for  initiation  and  completion  of  construction  or  rehabilitation.) 


During  the  two  year  certification  period  the  City  expects  to  increase  its  supply  of  standard  low 
and   moderate-income  housing  by  more  than  5,800  units.  These   include: 

1,609         units  of  housing  being   rehabilitated   under  Sections  236  and  221(d)(3),  Boston  Housing 
Authority,  and  Massachusetts  Housing  Finance  Agency  programs.  Of  these,  13  developments 
with   1,135    units  are  already   under  construction. 

4,233        units  of  new  construction  under  Sections  236  and  221  (d)  (3),  Massachusetts  Housing  Finance 
Agency,  or  Boston  Housing  Authority  programs,  of  which  19  developments  with  2,722  units 
are  already   under  construction. 

Of  the  total  5,842  units,  2,878  units  will  be  subsidized  under  the  Federal  Rent  Supplement  Program 
and/or  Boston   Housing   Authority  construction  or  leased   housing  programs. 
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Low  and  Moderate-Income   Housing  Developments  Expected 
to  be  Completed   During  Two-Year  Period   1972-1973 


Rehab  Projects 

Units 

New  Construction 

Units 

Cottage   Brook 

147 

Brunswick  Gardens 

128 

TAB   1 

71 

Taurus  Apartments 

38 

Lawrenceville 

149 

Mishawum 

337 

RAP   1 

33 

Rit  Mar  (Chas.) 

40 

Intervale 

88 

Episcopal  City  Miss. 

147 

Church   Park 

127 

Crawford   House 

9 

Tai  Tung 

213 

Nor-AI 

57 

Mass.  Pike  Towers 

199 

Norfield 

45 

South   Cove   (236   Elderly) 

72 

Blue   Hill   Associates 

90 

Mass.   Housing 

44 

Wells  Associates 

31 

Roxse 

142 

Amiff   Housing,   Inc. 

96 

Tuckerman 

279 

Franklin  Apartments 

219 

Grant  AME 

180 

Emmanuel 

119 

Brighton  Gardens 

93 

Burbank 

52 

Babcock  Towers 

74 

St.   Botolph 

130 

Jewish  Comm.   Housing 

236 

CATA 

105 

Waverly 

102 

Ebeneezer-Baptist 

32 

West   End-Elderly 

151 

BHA-West   Newton 

136 

West  End-Elderly  (Blackstone) 

200 

18   Developments 

1,609 

Infill   Program 

BHA-Turnkey 

54 

DCA    (BHA   Leased) 

108 

DC  A   (BHA   Leased) 

184 

BHA: 

Charlestown-Elderly 

96 

Dorchester-Y.M.C.A. 

108 

Dorchester-St.   Peters 

96 

Dorchester   Lower  Mills 

183 

Fenway-St.   Botolph 

134 

Hyde  Park-Riverside 

48 

Hyde  Park-Belnel 

100 

Jamaica  Plain(Pond  St) 

22 

Mattapan 

64 

South   End-Tremont  St. 

234 

30  Developments 

4,233 

TOTAL:    48  Developments  -  5,842 

Not  yet  under  construction: 


Rehab  -  5   Developments 

New  Construction  -   11    Developments 

Total 


474 
1,511 

1,985 


Note:  6  developments  having  1220  above-moderate  income  rental  units  are  scheduled  for  completion 
but  not  listed  above  unless  a  portion  of  the  units  will  have  lov\ier  rents.  These  are  Harbor  Tov\/ers,  312 
units;  Wasserman  (Fenway),  320  units;  75%  of  the  Church  Park  units  (38 1  of  508);  Commercial  Wharf 
Rehabilitation,  40  units;  25%of  Brighton  Garden  Apartments  (31  of  124);  and  55%  of  Babcock  Towers 
(136  of  210  units). 
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4.      Describe  the  steps  taken  and  the  accomplishments  made  during  the  last  period  with 
respect  to  expanding  the  supply  of  housing  for  low  and  moderate-income  families. 


During  the  two-year  period  1970-71,  the  City  increased  its  supply  of  low  and  moderate-income  standard 
housing  through  the  construction  of  new  housing,  rehabilitation  of  substandard  housing,  and  the  utilization 
of  the   Leased   Housing  Program. 

A  total   of   1,746  units  of  new   low  and   moderate-income  housing  units  were  constructed   in  ten 
developments  located   in  Charlestown,  South   End,   North   Harvard,  Washington   Park,   Hyde  Park,  and 
Dorchester.  Rehabilitation  of  567  units  of  substandard  housing  in  seven  developments  in  the  South  End 
and   Model   City   Area  were  also  completed. 

The  supply  of  low-income  housing  included  two  Boston  Housing  Authority  Housing  for  the  Elderly 
Projects  (208  units),  329  units  of  new  construction  leased  under  the  Boston  Housing  Authority  Leased 
Housing  Program,  351  leased  units  of  rehabilitated  housing  in  completed  and  on-going  projects,  and  over 
150  units  of  Federal  Rent  Supplement  Subsidy  among  the  new  construction  and  rehabilitation  efforts. 
In  addition,  the  Boston  Housing  Authority  leased  approximately  333  units  of  existing  standard  housing. 

During  the  same  period,  construction  also  began  on  more  than  3,000  units  of   low  and 
moderate-income  housing  scheduled   for  completion  during  the  next  two-year  period. 


Projects  Completed   During   1970  and   1971 


New  Construction 


Rehabilitation  Projects 


In   Urban    Renewal   Areas: 

Danube  Associates 

65 

Charles  NewTowne 

262 

Jamaica  Plain  Assoc. 

59 

ROXSE   Homes* 

222 

African  Orthodox 

95 

Methunion 

150 

Habco   (Woodledge) 

142 

Camfield  Gardens 

135 

SETC 

100 

St.  Josephs 

137 

ETC 

71 

Charlesview   (N.   Harvard 

212 

Brownstone 

35 

1,118 


567 


Outside  Urban   Renewal   Areas: 


Georget 

owne 

358 

Comm. 

Fed. 

Towers 

62 

420 

BHA  Housin 

g  for 

the 

Elderly 

Walnut 

Park 

168 

Melville 

40 

208 


*Remaining   142  units  in  high-rise  building  to  be  completed  during  summer  of  1972. 


5.      Identify  the  public  agency  or  official  responsible  for  overall  direction  in  formulating 
and  implementing  the  housing  program,  and  describe  the  relationship  of  such  agency  or 
official  to  the  chief  executives  of  the  community. 

During  the  past  several   years  the  Director  of  the  Boston   Redevelopment  Authority  has  been 
responsible  for  implementing  the  housing  programs  in  urban  renewal  areas  within  the  city.  The  Boston 
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Housing  Authority  and   its  Administrators  have  been   responsible  for  planning,  development  and 
administration  of  programs  to  provide  low-income  for  families  and   elderly  persons. 

At  this  time  the  Executive  Staff  of  the  Mayor  has  been  augmented  with  a  housing  and  development 
specialist  who  will  work  with  the  Housing  Authority,  the  Redevelopment  Authority,  and  other  public 
and   private  groups  to  assure  comprehensive  policy   planning  for  housing  within  the  City. 


6.      Describe  the  plans  of  such  agency  or  official  for  mobilizing  all  available  public  and 
private  resources  in  order  to  help  overcome  the  housing  gap  in  the  community. 


The  housing  and  development  specialist  on  the  Mayor  s  executive  staff  will  work  to  coordinate 
the  activities  of  public   and   private  agencies  involved   in   the  development  of  housing. 


Relocation 

Requirements.  The  development  of  a  centrally -administered  or  coordinated  relocation 

program  for  all  families  and  individuals  displaced  by  governmental 
action  in  the  community:  the  provision  of  a  sufficient  volume  of 
decent,  safe  and  sanitary  housing  within  the  means  of  such  displaces 
in  appropriate  unit  sizes:  and,  the  provision  of  services  to  such  displaces 
comparable  to  those  under  the  urban  renewal  program. 


1.       With  respect  to  agencies  having  responsibilities  for  relocation  in  the  community,  give 
the  following  information: 

1(a)  The  name  of  the  local  agency  administering  the  relocation  program  under  urban 

renewal,  including  the  determination  of  rehousing  needs,  developing  plans  to  meet  such 
needs  and  providing  relocation  assistance. 


1(b)  The  name  of  the  local  agency  administering  the  relocation  program  for  those 

displaced  by  other  governmental  action,  including  the  determination  of  rehousing  needs, 
developing  plans  to  meet  such  needs  and  providing  relocation  assistance. 


The   Boston   Redevelopment  Authority   through   its   Family  and   Business   Relocation   Departments 
carries  out  relocation  in  all  programs  resulting  in  displacement  through  urban  renewal.  It  also  provides 
relocation  services  by  contract  with  all  other  public  agencies  in  the  City  presently  causing  displacement. 
This  includes  the  City  of   Boston   Housing   Inspection   Department  Concentrated  Code   Enforcement 
Program,  The  Public   Facilities  Department,  the  Model  City  Administration,  and   the  Massachusetts 
Department  of  Public  Works. 

1(c)  If  the  answers  to  a.  and  b.  above  indicate  different  agencies,  describe  in  detail 

how  their  respective  responsibilities  are  coordinated  as  to  need  determinations,  program 
planning  and  the  provision  of  relocation  assistance. 

1(d)  Describe  in  detail  what  steps  or  actions  the  community  proposes  to  take  in 

the  next  period  to  review,  evaluate  and  improve  coordination  among  the  agencies  mentioned 

in  c.  above. 


2.      If  the  community  has  displaced  families  or  businesses  from  HUD-assisted  projects 
\dlor  other  governmental  action  programs  during  the  preceding  two-year  period  ending 
^,131171  eive  the  followine  information: 


ariu/ur  uiticr  guvcrnrriKriiui  utiiun  pru^rurriA  i 

12/31/71  give  the  following  information: 


A  total  of  1206  families  and  individuals  and  508  businesses  were  displaced  during  the  two-year 
period,    1970-1971: 


lA.   Displacement 

1970-1971 

Families 

Businesses 

Programs                    White 

Minority 

Displaced 

Relocated 

HUD-assisted 

Projects                        465 

578 

380 

306 

Highways                      135 

10 

123 

72 

Other                              14 

4 

5 

4 

TOTAL                614 

592 

508 

382 

Explanation:              Resident 

al   displacement  inclu 

des 

1970 

1971 

Total 

1.       HUD-assisted  Projects 

609 

434 

1043 

Urban   Renewal   (BRA) 

508 

366 

874 

Model  City  Administration   (Rehab) 

90 

67 

157 

Concentrated  Code  Enforcement 

11 

1 

12 

II.      Department  of  Public 

Works 

122 

23 

145 

III      Other   (Public   Facilities 

Dept.) 

3 

15 

18 

TOTAL 

734 

472 

1206 

IB.   Information  on   Family   Relocation,   1970-1971 


Type  of  Move 

White 

Minority* 

Total 

Publicly  Assisted   Housing 

136 

219 

355 

Standard  Private   Rental 

211 

185 

396 

Standard  Sales  Housing 

104 

39 

143 

Substandard   Rental 

4 

4 

8 

Moved  too  far  to   Inspect 

26 

17 

43 

Whereabouts  Unknown 

55 

85 

140 

Evicted 

3 

10 

13 

Other" 

75 

34 

109 

TOTAL 

614 

592 

1206 

includes  503  Blacks,  64  Spanish-speaking,  and  25  Chinese  families  and  individuals. 

"Other"  types  of  moves  are  those  which  do  not  compare  to  the  standard  categories,  e.g.,  moved 
into  home  previously  owned,  went  to  nursing  home,  or  other  types  of  institution,  refused  inspection, 
deceased,  etc. 


3.      Describe  the  kinds  of  relocation  services  being  provided  by  the  community  to  persons 
and  businesses  being  displaced  (e.e.,  inspection  of  housing  available  for  relocation, 
interviewing  and  counseling  of  persons  being  displaced,  system  for  handling  relocation 
payments,  establishment  of  housing  and  other  referral  services),  and  give  the  amount  of 
funds  available  to  provide  the  services. 


Families  being  displaced   by  public  action   receive  a  full   range  of  relocation  services,   including 
interviews  to  determine  the  household  s  relocation  preference  (including  type  of  housing,  area,  cost,  and 
other  individual  needs),  referrals  for  counseling,  financial  assistance,  health,  employment,  or  other  problems 
affecting  the  household;  information  and  assistance  in  securing  appropriate  publicly-assisted  or  private 
rental  housing,  or  the  purchase  of  a  home;  and  advice  and  assistance  in  completing  claims  for  relocation 
payments. 

Businesses  being  displaced  are  serviced  by  trained  Business  Relocation  Specialists.  Interviews  are 
made  to  determine  space  needs  and  location  preferences.  This  material  is  analyzed  and  discussed  with 
the  Central  Business  Relocation  Office  and  relocation  space  suggestions  are  made  to  relocatees.  In  addition, 
relocatees  are  advised  as  to  the  types  of  payments  available  and  how  best  to  carry  out  their  move, 
etc.  Assistance  is  provided  to  the  displaced  business  on  how  to  prepare  and  file  their  Claim  for  relocation 
benefits. 

In  instances  of  urban  renewal  displacement,  the  Authority  makes  relocation  payments  directly;  in 
most  other  cases,  the  Authority's  relocation  staff  processes  claims  and  submits  them  to  the  contract 
agency   for  payment. 


4.  If  the  community  will  displace  families  and  businesses  from  HUD-assisted  projects 
and/or  by  other  Governmental  action  programs  during  the  coming  two-year  period,  give 
the  following  information: 

It  is  estimated  that  a  total  of  1720  families  and  individuals  and  239  businesses  may  be  displaced 
by   HUD-assisted  and  other  governmental   action  programs  during  the   1972-1973  period; 


Projected   Displacement, 

1972-1973 

Families 

and  Individuals 

Busine 

Total 

White 

Minority 

HUD-assisted 

1475 

624 

851 

200 

Code   Enforcement 

60 

30 

30 

Highway  construction 

155 

147 

8 

30 

Other 

^ 

(Public   Facilities) 

30 

20 

10 

9 

TOTAL 

1720 

821 

899 

239 

fwwwttmiiiMMBHiwm^^ 
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5.  For  the  number  of  families  shown  in  4  above,  indicate  their  income  brackets  and 
the  number  of  standard  housing  units,  both  new  and  existing,  that  will  be  available  for 
such  families  displaced  during  that  period.  Identify  the  sources  of  data. 

It  is  anticipated  that  994  families  and  726  individuals  will  be  displaced  during  the  1972-1973  period. 
The  ethnic  breakdown  of  households  to  be  displaced   Is  as  follows: 

Families  Individuals  Total 

White  455  366  821 

Black  408  303  711 

Spanish-speaking  100  20  120 

Oriental  26  33  59 

Other  Minority  5  4  9 

TOTAL  994  726  1720 

It  is  estimated  that  79%  of  these  households  (1367)  will  have  incomes  below  the  maximums  for 
public  housing  (i.e.  from  $6,000  for  one  person  to  $9500  for  a  family  of  9),  that  an  additional  13% 
(221  households)  will  be  within  the  income  limits  for  Section  236  and  221(d)(3)  units  (e.g.  $6,950 
for  one  person  to  $12,850  for  a  family  of  7  or  more),  and  that  the  remaining  8%  (132  households) 
will   have  incomes  higher  than  the  Section  221  (d)3  limits  cited   above. 

The  above  information  is  based  upon  an  analysis  of  family  size  and  income  by  ethnic  group  of 
those  displaced  during   1970  and   1971. 

The  number  of  units  needed,  according  to  size  and  housing  costs  is  shown  on  the  attached  chart, 
"Projected   Relocation,   1972-1973;   Housing   Needs  and   Resources  to  be  Available." 

5(a)  For  all  new  housing  to  be  available  to  displaced  families,  as  indicated  above, 

identify  the  number  of  units  for  homeownership  or  rental,  project  status,  estimated 
completion  date,  and  for  federally  assisted  programs,  the  project  number  if  assigned. 

The  new  housing  resources  to  be  available  are  identified  in  response  to  Question  3  in  Housing  Section, 
the  developments  listed  have  been  distributed  according  to  bedroom  size  and  rental  level  on  the  following  chart. 
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PROJECTED   RELOCATION,   1972-1973 

Housing  Needs  and   Resources  to  be  available  prior  to  Displacement 

of   Families  and  Individuals  during   1972-1973 


No.  of 
Bedrooms 

No.  of 

Units 

Needed 

No.  of 

Fxisting 

Units 

No.  of 

New* 

Units 

0-BR 

Low 

123 

12,266 

783 

Mod. 

19 

10,003 

390 

Above 
Mod. 

8 

1,548 

146 

1-BR 

Low 

617 

21,914 

866 

Mod. 

96 

17,872 

1166 

Above 
Mod. 

59 

766 

754 

2-BR 

Low 

278 

33,761 

512 

Mod. 

52 

27,534 

825 

Above 
Mod. 

38 

4,261 

255 

3-BR 

Low 

212 

31,373 

354 

Mod. 

32 

25,586 

435 

Above 
Mod. 

21 

3,960 

65 

4-BR 

Low 

95 

13,841 

256 

Mod. 

13 

11,288 

148 

Above 
Mod. 

5 

1,747 

0 

5-BR  or  More 

Low               42 

6,349 

107 

Mod. 

9 

5,178 

0 

Above 
Mod. 

1 

801 

0 

Information  on  New  Units 
Low-Income 

BHA  Public        Fed.   Rent 

Projects  Leased       Supplement 


707 


451 


41 


11 


60 


52 


70 


164 


149 


32 


71 


363 


401 


185 


96 


15 


"Units  in  "New"  column  include  both  rehabilitation  and  new  construction  projects:  identified  previously 
in  Question  3. 


6.      //  the  community  will  displace  single  persons  by  HUD-assisted  projects  andjor  other 
governmental  action  during  the  following  two-year  period,  give  the  following  information: 
the  number  to  be  displaced,  their  race,  the  income  levels  of  those  to  be  displaced,  the 
type  of  housing  resources  to  be  available  (e.g.  rooming  and  boarding  houses,  residential 
hotels,  housing  and  homes  for  the  elderly,  other). 

Information  on  the  characteristics,  income  levels,  housing  needs,  and  resources  to  be  available  for 
single  persons  to  be  displaced,  appears  in   the  charts  under  Question  4  and  5.  As  may  be  seen,  the 
primary  housing  resources  to  be  utilized  will  be  efficiencies  or  1 -bedroom  apartments  since  very  few 
are  located   in  furnished  rooms,   rooming  houses,  or  residential   hotels. 


7.       What  are  the  current  vacancy  rates  in  the  community  for  the  inventory  of  standard 
low-  and  moderate-income  housing  units,  by  number  of  bedrooms  and  rents  or 
monthly  housing  expenses? 


In  1970,  according  to  information  from  the  U.  S.  Census  of  Population  and  Housing,  vacant  low- 
and  moderate-cost  rental  units  with  all  plumbing  facilities  amounted  to  6.0  percent  of  the  total  number 
of  low-  and   moderate-cost  rental   units  with  all   plumbing  facilities,  under  $150. 


Total  Rental 
Units  With 
All  Plumbing 
Facilities 

Occupied  Rental 
Units  With  All 
Plumbing  Facilities 

Vacant  Rental  Units 
With  All  Plumbing 
Facilities 

Number 

Percent  of  Total 

Under  $40 

1,897 

1,779 

118 

6.2 

40-59 

12,169 

11,206 

963 

7.9 

60-79 

30,069 

27,749 

2,320 

7.7 

80-99 

31,742 

30,000 

1,742 

5.5 

100-149 

47,444 

45,234 

2,210 

4.7 

150  or  more 

32,031 

30,596 

1,435 

4.5 

Total 

155,352 

146,564 

8,788 

5.7 

Source:     U.  S.   Bureau  of  the  Census,    1970  Census  of  Population  and  Housing. 


8.      If  the  vacancy  rate  of  standard  units  (in  the  groups  where  the  rent  or  monthly  housing 
expenses  and  number  of  bedrooms  required  by  persons  being  displaced)  is  less  than  3 
percent,  then  describe  the  actions  the  community  intends  to  take  to  replace  on  a  one-to-one 
basis  the  units  to  be  removed  from  the  supply  by  any  HUD-assisted  programs  during  the 
next  two-year  period.  (Such  description  should  include  identification  of  the  specific  Federal 
or  other  aid  programs  to  be  used,  the  sponsorship  of  the  projects,  status  of  financial 
commitments  for  the  projects,  and  estimated  dates  for  initiation  and  completion  of 
construction.) 


It  has  been  determined  that  the  above  vacancy   rate   is  not  less  than  3%. 


CITIZEN   INVOLVEMENT 


Requirement:  The   Workable  Program  requires  clear  evidence  that  the  community 

provides  and  continues  to  expand  opportunities  for  citizens,  especially 
those  who  are  poor  and  members  of  minority  groups,  to  participate 
in  all  phases  of  the  related  HUD-assisted  renewal  and  housing  programs. 
The  particular  organizational  means  for  community  involvement  is  left 
to  the  discretion  of  each  community,  but  the  community  must 
demonstrate  in  its  Workable  Program  submission  that  it  provides  clear 
and  direct  access  to  decision  making,  relevant  and  timely  information, 
and  necessary  technical  assistance  to  participating  groups  and 
individuals  in  programs  covered. 


1(a)  Identify  the  groups  participating  in  the  HUD-assisted  programs  related  to  the  Workable 
Program  and  in  the  community 's  program  to  expand  the  supply  of  low  and  moderate 
income  housing. 


Allston-Brighton   Local   Advisory  Council 
20  Saunders  Street 
Allston,  Mass. 

Allston  Civic  Association 
70  Athol  Street 
Allston,   Mass. 

Back   Bay   Association 
419   Boylston  Street 
Boston,   Mass. 

Back   Bay   Federation  for  Community   Development 
419   Boylston  Street 
Boston,   Mass. 

Back   Bay   Neighborhood   Association 
419   Boylston  Street 
Boston,  Mass. 

Bay  Village   Neighborhood   Association 
37   Melrose  Street 
Boston,  Mass. 

Boston  Center  for  Older  Americans 
236   Huntington   Avenue 
Boston,   Mass.       02118 

Boston  Public  Housing  Tenant's  Policy  Council 
99   Bedford   Street 
Boston,   Mass. 

Bradford-Shawmut   Neighborhood   Association 
42   Bradford   Street 
Boston,  Mass.       02118 

Charlestown  Advisory  Commission  on  Mishawam  Park 
18  Semenary   Street 
Charlestown,  Mass. 


Charlestown  Community  Council 
59   High   Street 
Charlestown,  Mass. 

Charlestown   Housing  Project  Tenants'  Policy  Co 
49  Walford  Way 
Charlestown,  Mass. 

Charlestown  Preservation  Society 

38  Monument  Avenue 
Charlestown,  Mass. 

Charlesview  Inc. 
Western  Avenue 
Allston,   Mass. 

Chinese  Consolidated    Benevolent  Association 
14  Oxford   Street 
Boston,   Mass. 

Citizen   Advisory   Council   for   Housing 
317   Bluehill  Avenue 
Roxbury,  Mass. 

Committee  for  the  North   End  Waterfront 
Recreation   Development 

39  North   Bennett  Street 
Boston,  MA       02128 

Copps  Hill   Association 
20  Parmenter  Street 
Boston,   Mass. 

Determined   People  of   Dorchester 
c/o   Dorchester   House 
1353   Dorchester  Ave. 
Dorchester,   Mass. 

Dorchester  Area   Planning   Action  Council 
450  Washington   Street 
Dorchester,   Mass. 
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Dorchester   United   Neighborhood   Association 
584  Columbia   Road 
Dorchester,   Mass. 

East   Boston  Community   Development  Corporation 

144   Meridian  Street 

East   Boston,  MA       02128 

East  Boston   Neighborhood   Council 

144  Meridian   Street 

East  Boston,  MA       02128 

East  Boston    Recreation,  Master  Planning, 
and    Land   Use  Advisory  Council 
c/o   144   Meridian  Street 
East  Boston,   MA       02128 

Ecumenical   Center    Inc.   of    Roxbury 
75   Crawford   Street 
Roxbury,  Mass. 

Emergency   Tenants  Council 
101    West   Brookline  Street 
Boston,   Mass.        02118 

Jamaica  Plain  Community   Council 
10  Tower   Street 
Boston,   Mass. 

Lena   Park   Association 

150  American   Legion   Hwy. 

Dorchester,   Mass. 

Mayor  s   Rehabilitation  and  Conservation  Committee 
20  Parmenter  Street 
Boston,   Mass. 

Mattapan  Civic   Improvement  Association 
85   Deering   Road 
Mattapan,   Mass. 

Mattapan   Neighborhood   Block   Assocation 
170  Almont  Street 
Mattapan,   Mass. 

North   Bennett  Street   Industrial  School 
39   No.   Bennett  Street 
Boston,   Mass. 


North   End   Athletic  Association 
20  Parmenter  Street 
Boston,   Mass. 

North   End    Recreation  Committee 
39  No.   Bennet  Street 
Boston,  Mass. 

People's  Urban   Renewal   Committee 
25   Holyoke  Street 
Boston,   Mass.       02118 

Roxbury   Community  Comprehensive   Health   Center 
425   Laureen  Street 
Roxbury,   Mass. 

South   End   Businessmen's  Association 
108   East   Dedham  Street 
Boston,  Mass. 

South   End   Project  Area  Committee   (SEPAC) 
549  Tremont  St. 
Boston,  Mass.       02118 

South   End   Tenants'   Council   (SETC) 
48   Rutland  Street 
Boston,  Mass.       02118 

United   Neighbors  of   Lower   Roxbury 
32  Greenwich   Street 
Boston,   Mass.       02118 

United  South   End  Settlements 
20  Union  Park  Street 
Boston,  Mass.       02118 

West   Roxbury   Civic   and    Improvement  Assoc. 
5178  Washington  Street 
West   Roxbury,  Mass. 

West   Roxbury    Local   Advisory   Council 
186  Park   Street 
West   Roxbury,   Mass. 


1(b)  Describe  the  type  of  groups  (e.g.,  civic,  neighborhood,  housing)  that  are  participating 
and  the  constituency  represented  (e.g.,  poor,  middle  class,  Negro,  public  housing  residents). 


Name  of  Group 

Allston-Brighton   Local   Advisory 
Council 


Type  of  Group 
Civic 


Constituency 

Allston-Brighton 
Community 


Allston  Civic  Association 


Neighborhood 


Neighborhood 
residents 


^ 


Name  of  Group 


Type  of  Group 


Constituency 


Back   Bay  Association 


Civic 


Residential 

Commercial 

Institutional 


Back  Bay   Federation  for  Community 
Development 


Civic 


Residential 

Commercial 

Institutional 


Back   Bay  Neighborhood  Association 


Neighborhood 


Residential 

Commercial 

Institutional 


Bay  Village  Neighborhood  Association 


Neighborhood 


Residential 

Commercial 

Institutional 


Boston  Center  for  Older  Americans 

Boston   Public  Housing  Tenant's  Policy 
Council 

Bradford-Shawmut      Neighborhood 
Association 

Charlestown  Advisory  Commission  on 
Mishawam  Park 

Charlestown  Community  Council 


Charlestown   Housing   Project  Tenants 
Association 

Charlestown  Preservation  Society 


Elderly 


Elderly 


Charlesview   Inc. 


Chinese  Consolidated   Benevolent 
Association 


Citizen   Advisory  Council   for  Housing 


Committee  for  the  North   End 
Waterfront   Recreation 
Development. 

Copps  Hill   Association 


Elected   Tenants 

Public  housing 

Committee 

tenants 

Neighborhood 

Neighborhood 

residents 

Community 

Neighborhood 

residents 

Civic 

Neighborhood 

residents 

Low   income 

Public  housing 

group 

tenants 

Historic 

Neighborhood 

Preservation 

residents 

Civic 

AllstonBrighton 

non-profit 

Community 

Neighborhood 

An   umbrella 

Civic 

group  for  the 

community 

Neighborhood 

Neighborhood 

residents 

Neighborhood 

Community  groups 

and    individuals 

Neighborhood 

Neighborhood 

residents 
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Name  of  Group 

Determined  People  of  Dorchester 


Dorchester  Area  Planning  Action 
Council 


Type  of  Group 

Neighborhood 

Civic 


Constituency 

Neighborhood 
residents 

Neighborhood 
residents 


Dorchester   United   Neighborhood 
Association 


East  Boston  Community   Development 
Corp. 

East   Boston   Neighborhood  Council 

East   Boston   Recreation,  Master 

Planning,  and    Land   Use  Advisory 
Council 

Ecumenical  Center   Inc.  of   Roxbury 


Emergency  Tenants    Council 


Parent 
Organization 

of  12 
Neighborhood 

groups 

Civic  and 
Business 

Civic 

Neighborhood 
Civic 


Community 
Neighborhood 


Neighborhood 
residents 


Community 


Community 

Community  groups 
and   individuals 


Neighborhood 
residents 

Spanish-speaking 
residents 


Jamaica  Plain  Community  Council 


Civic 


Neighborhood 
residents 


Lena  Park   Association 


Neighborhood 


Neighborhood 
residents 


Mattapan  Civic   Improvement  Association 


Civic 


Neighborhood 
residents 


Mattapan   Neighborhood   Block 
Association 

Mayor  s   Rehabilitation  and 
Conservation  Committee 


Neighborhood 


Neighborhood 


Homeowners 


Neighborhood 
residents 


North   Bennett  St.    Industrial   School 


North   End  Athletic  Association 


North   End    Recreation  Committee 


Neighborhood 
Neighborhood 
Neighborhood 


Neighborhood 
residents 

Neighborhood 
residents 

Neighborhood 
residents 


Name  of  Group 

People's  Urban   Renewal  Committee 


Roxbury  Community  Comprehensive 
Health  Center 


South   End   Businessmen  s  Association 


South   End  Project  Area  Committee 


South  End  Tenants  Council 


United   Neighbors  of   Lower   Roxbury 


United  South  End  Settlements 


West   Roxbury  Civic  and   Improvement 
Assoc. 

West   Roxbury   Local   Advisory  Council 


Type  of  Group 

Community 

Neighborhood 

Civic 
Community 
Community 
Neighborhood 
Neighborhood 

Civic 

Civic 


Constituency 

Neighborhood 
residents 

Umbrella  group 
for  N.   Dorchester 
and    Roxbury 

Residential/Commercial 
Institutional 

Neighborhood 
residents 

Neighborhood 
residents 

Neighborhood 
residents 

An  umbrella  group 
for  the  community 

Local   residents 


Neighborhood 
residents 


1(c)     Describe  what  particular  HUD-assisted  programs  and  projects  such  groups  are 
participating  in. 


A.  Urban   Renewal   Projects 
Boylston-Essex      (R    156) 
Brunswick-King     (R    168) 
Campus  High  School      (R    129) 
Charlestown     (R   55) 

East  Boston   NDP     (A  3) 
Fenway      (R    115) 
Kitteridge  Square     (R    167) 
North   Harvard      (R   54) 

B.  Model  City 

C.  Demolition  Grant  Program      (M-6) 

D.  Interim  Assistance  Program      (1-1) 


St.   Botolph      (R    148) 
School   -   Franklin      (155) 
South  Cove     (R   92) 
South   End      (R   56) 
South  Station     (R   82) 
Washington  Park      (R   24) 
Waterfront     (R   77) 


E.  Neighborhood   Facilities  Program      (Sec.   703) 

Fields  Corner   Neighborhood  Service  Center,   Dorchester  (N-13) 

Lena  Park   Neighborhood  Service  Center,   Dorchester  (N-12) 

The  Community   Resource  Center,   Roxbury  (N-8) 

F.  Code   Enforcement  Program      (Section    117) 

Jamaica  Plain 

Egleston 

Mt.   Bowdoin-Codman 

Fields  Corner-Ronan   Park 

G.  Open  Space  Acquisition  and   Development  Program      (Title  VII) 

North   End  Waterfront     (OSA-65) 
East   Boston  Waterfront  Park 
H.      Urban   Beautification   Program      (B-2) 

1.  Community    Renewal   Program      (R-131) 
J.       Federally  Assisted   Housing  Programs 

1(d)  Describe  efforts  to  achieve  coordination  among  citizen  participation  structures  located 
in  the  same  area  or  having  similar  program  interests. 

A  detailed  description  of   Boston  s  efforts  to  achieve  coordination  among  citizen   participation 
structures  for  the  period  January,  1970-  December,  1971,  located  in  the  same  area  or  having  similar 
program  interests  is  contained  in  Question  Three  below.  This  response  describes  the  coordinating  function 
of   Local   Advisory  Committees  and   Neighborhood  Service  Centers   (Little  City   Halls). 

2.  Describe  the  arrangements  or  working  relationships  set  up  to  provide  groups  and 
individuals  opportunities  for  access  to  and  participation  in  decision-making  in  the  applicable 
HUD-assisted  programs. 

A  description  of  the  arrangements  of  working  relationships  for  the  period  January,  1970--December, 
1971,  to  provide  groups  and  individuals  opportunities  for  access  to  and  participation  in  decision-making 
in  the  applicable  HUD-assisted  program  is  contained  in  the  response  to  Question  Three.  This  response 
describes  how  groups  and  individuals  may  participate  in  the  planning  and  decision-making  process  through 
the   Local   Advisory  Councils  and/or  Neighborhood  Service  Centers   (Little  City   Halls). 


3.       Describe  the  steps  which  have  been  taken  in  regard  to  the  applicable  programs  to 
provide  participating  groups  and  individuals  sufficient  information  and  technical  assistance. 

Since  the  submission  of  the  last  Workable  Program,  the  City  has  continued  its  efforts  to  improve 
the  programs  for  citizen  participation  particularly  with  regard  to  the  following  HUD  guideline  objectives: 

To  achieve  coordination  among  citizen  groups  participating  in  the  city's  improvement  effort. 

To  provide  increased  opportunities  for  groups  and  individuals  to  be  involved  in  the  planning 
and  decision-making  process. 

To  provide  sufficient  information  and  technical  assistance  to  participating  groups. 


As  indicated   in  the  last  Workable  Program,  the  City's  administrators  have  endeavored  to  bring 
government  closer  to  the  neighborhoods  via  the  Mayor's  Office  of  Public  Service  (OPS)  and  its  city -wide 
network  of  Little  City  Halls,  which  serve  as  focal  points  for  individual  citizens  and  neighborhood  groups 
to  exchange  information  pertaining  to  all  aspects  of  governmental  activities  relating  to  their  respective 
neighborhoods. 

In  addition,  the  Boston  Redevelopment  Authority,  working  through  its  district  planning  and  site 
office  staff,  confer  with  local  neighborhood  groups,  local  advisory  councils  and/or  neighborhood  groups 
to  provide  opportunities  for  citizen   involvement   in  the  decision-making  process  of  HUD   programs. 

Mayor's  Office  of  Public  Service  and   Little  City   Halls 

The  primary  function  of  OPS  and  the  network  of  Little  City  Halls  is  to  improve  communications 
between  City  Hall  and  the  people  of  Boston  by  making  governmental  services  and  information  easily 
accessible  to  people  at  hours  and  locations  convenient  to  them.  The  Little  City  Halls  have  served  as 
a  key  link  between  the  City  Administration  and  the  Local  Advisory  Councils.  A  24-hour  emergency 
office  is  located  at  the  Central   City   Hall  at  Government  Center. 

Local  Advisory  Councils  -  Neighborhood  Groups 

Local  Advisory  Councils  draw  their  membership  directly  from  the  respective  planning  districts  and 
advise  the  City  government  on  matters  of  local  or  neighborhood  concern.  The  members  of  the  Local 
Advisory  Councils  and  the  BRA  site-office  staff  work  closely  with  the  manager  of  the  Little  City  Hall 
in  their  districts  in  communicating  neighborhood  needs  and  objectives  to  City  departments.  On  planning 
matters,  LAC's  work  directly  with  the  District  Planning  Staff  of  the  Boston  Redevelopment  Authority 
who  is  responsible  for  providing  each  LAC  with  the  necessary  technical  information  and  assistance  in 
establishing  an  effective  planning  process  for  each  district  of  the  city.  Within  those  districts  of  the 
city  which  do  not  have  a  functioning  LAC,  local  community  groups  are  actively  involved  with  their 
Little  City  Hall  in  relation  to  neighborhood  concerns  and  HUD  renewal  and  housing  programs.  To 
meet  the  stated  HUD  guideline  objectives,  the  neighborhood  groups  were  created  to  advise  the  City 
governmental  agencies  and  to  participate  in  the  decision-making  process.  Their  input  has  had  a  significant 
impact  on  renewal  and  housing  programs  within  their  jurisdiction.  These  groups  draw  their  membership 
from  their  respective  planning  district  and  are  either  elected  or  voluntarily  join  the  neighborhood  group. 
Question   Four  briefly  describes  the  activities  and   recommendations  of  the  neighborhood  groups. 

Newsletter 

Finally,  the  Boston  Redevelopment  Authority,  with  the  cooperation  of  other  city  agencies,  plans 
to  publish  a  "Newsletter"  as  an  ongoing  project  to  inform  Local  Advisory  Councils,  neighborhood  groups 
as  well  as  other  interested  parties  of  the  planning  and  program  aspects  of  the  BRA,  the  Housing  Inspection 
Department,  the  Department  of  Parks  and  Recreation,  and  other  City  agencies.  The  "Newsletter"  would 
ensure  improved  communications  between  the  City  and  Local  Advisory  Councils  and  would  facilitate 
the  impact  of  citizen  participation  in  the  decision-making  process  related  to  HUD  renewal  and  housing 
programs.  It  is  the  intent  of  the  "Newsletter"  to  invite  responsible  responses  from  community  groups 
and   individuals  with  regard  to  the  planning  and   program   activities  within  their  area. 


4.       Describe  the  nature  and  range  of  issues  relating  to  the  applicable  programs  with  which 
participating  groups  and  individuals  have  dealt,  the  recommendations  subsequently  made, 
and  the  specific  results  and  accomplishments  of  the  participation. 

Allston-Brighton   Local  Advisory  Council 

This  group  is  interested  in  the  need  for  elderly  housing  and  community  improvement. 
To  this  end,  the  Allston-Brighton   LAC  has  recommended   a  site  for  an  elderly  Turnkey  housing 
development  and  an   NDP  site   in  the  Allston-Brighton  area. 


Allston  Civic  Association 

This  group  is  interested  in  neighborhood  improvements  and  low  and  moderate  income  housing.  They 
have  participated  in  the  project  design  and  will  participate  in  the  tenant  selection  of  the  Waverly  Street 
Section  236  housing  development  now  under  construction. 

Back  Bay  Association,  Back  Bay  Federation  for  Community  Development,  and  Back  Bay  Neighborhood 
Association. 

These  groups  have  been  interested  in  the  improvement  of  pedestrian  access  between  residential  and 
commercial/retail  districts  and  the  improvement  of  the  Commonwealth  Avenue  and  Dartmouth  Street 
Malls.    In  line  with  these  recommendations,  the  Commonwealth  Avenue  Mall  Urban  Beautification  Program 
and  the  Dartmouth  Street  Mall   are  partially  completed. 

Bay  Village  Neighborhood  Association  (BVNA) 

The  BVNA  is  interested  in  all  phases  of  renewal  efforts  in  South  Cove  Urban  Renewal  Project 
Area  particularly  the  preservation  of  Bay  Village  as  a  residential  neighborhood.  They  have  recommended 
elimination  of   incompatible  commercial   uses  on  the  periphery  of  the  community.     They  have  also 
recommended  traffic  and  street   improvements  in  the  area. 

In  line  with  the  South  Cove  plan,  incompatible  commercial  areas  have  been  relocated  out  of  the 
Bay  Village  area.  Streets,  sidewalk  and  utility  improvements  as  well  as  tree  planting  and  the  installation 
of  new  gas  street  lights  have  been  completed.   In  addition,  improvements  to  the  traffic  circulation  pattern 
have  been   partially  completed. 

Boston  Center  for  Older  Americans 

This  group  is  interested  in  housing  for  the  elderly.  They  have  recommended  that  elderly  housing 
developments  be  built  in  the  Fenway-Back  Bay  area.  The  BRA  and  the  BHA  are  cooperating  with 
this  group  in  the  development  of  the  St.  Botolph  Street  Urban  Renewal  Project  under  which  1 75  new 
housing  units  for  the  elderly  will   be  constructed. 

Boston  Public  Housing  Tenants'  Policy  Council 

This  incorporated  elected  group,  representing  tenants  of  all  projects,  is  the  official  representative 
of  the  BHA  tenants.     Their  activities  include  information  assistance  to  public  housing  tenants, 
representation  to  the  Transfer   Review   Board,  the  Pre-eviction   Hearing  Panel,   lease  negotiations  and 
grievance  procedures.  This  group  has  initiated  also  summer  employment  programs  and  sport  programs 
for  the   BHA  tenant's  children. 

Charlestown  Advisory  Commission  on  Mishawam  Park 

An  eleven   member  elected   body  representing  the  community,  this  group  is  concerned  with  the 
shortage  of  low  and  moderate  income  housing  in  Charlestown.  As  an  advisory  committee,  it  has  worked 
closely  with  the  developer  in  the  planning  and  design  phase  of  337  units  of  low-moderate  income  housing 
now  under  construction. 

Charlestown  Community  Council   (CCC) 

This  group,  interested  In  the  need  for  elderly  housing,  has  recommended  that  the  BRA  make  land 
available  to  the  BHA  for  elderly  housing  within  the  Charlestown  Renewal  Area.  As  a  result  of  this 
action,  96  elderly  units  are  under  construction. 


Charlestown   Housing  Project  Tenants'  Policy  Association 

This  group   represents  the  tenants  of  Boston   Housing  Authority's  Charlestown   public  housing 
development  on   matters  of   immediate  concern   to  that  development.     For  example,   it  considers 
maintenance  problems,  tenant  selection,  transfer  applicants,  and  eviction  problems.  CHPTA  also  cooperates 
with  the   Boston  Public   Housing  Tenant's  Policy  Council   in  formulating  council   policy. 

Charlestown  Preservation  Society   (CPS) 

CPS  is  interested  in  the  preservation  of  historical  buildings  and  landmarks  in  Charlestown.  They 
have  recommended  ttiat  the  preservation  of  historic  in  Thompson  Square  be  maximized.  As  a  result 
of  their  efforts,  the  rehabilitation  of  several   buildings  are  underway. 

Charles  View  Inc.   (Committee  for  North   Harvard) 

This  group  is  interested  in  the  need  for  low  and  middle  income  housing  in  the  AllstonBrighton 
area.  Acting  as  a  sponsor-developer-manager,  this  group  developed  the  entire  project  area  for  212  units 
of  Section  221d3  housing  now  complete  and  occupied. 

Chinese  Consolidated  Benevolent  Association   (CCBA) 

The  CCBA,  an  umbrella  organization  for  many  of  the  neighborhood  groups  within  the  South  Cove 
area,  is  interested  in  improved  community  facilities  and  housing.  They  have  recommended  that  new 
housing  and  a  community  center  be  constructed  within  the  Chinatown  neighborhood.  To  this  end, 
a  developer  has  been   named  to  construct  a  214  housing  unit  development  complex  with  ancillary 
commercial  uses.   In  addition  to  Tai-Tung  Village,  an  additional  200  apartments  will  be  completed  by 
1973.  The  CCBA  has  been  designated  as  the  developer  for  a  parcel  to  construct  a  community  center 
with  the  assistance  of  a   HUD   Neighborhood   Facilities  Grant. 

Citizen  Advisory  Council  for  Housing   (CACH) 

This  group  is  interested  in  low  and  moderate  income  housing  in  the  Washington  Park  Urban  Renewal 
Area.  They  have  acted  in  an  advisory  capacity  to  developers  of  low  and  moderate  income  housing 
developments  and  Infill  Housing  which  include  276  housing  units,  and  they  are  actively  involved  in  the 
tenant  selection  process  of  Infill  Housing  in  Washington  Park.   In  addition,  CACH  is  presently  acting 
as  the  Project  Area  Committee  for  the  Washington   Park   Urban   Renewal   Project. 

Committee  for  the  North   End  Waterfront  Recreation   Development 

This  group  is  interested  in  and  has  recommended  that  a  specified  section  of  the  waterfront  area 
be  developed  for  recreation  and  open  space.  They  have  participated  in  the  planning  and  design  stages 
for  the  development  of  a  waterfront  site  acquired  under  the  Open  Space  Land  Program.  The  Committee 
has  requested  the  City  to  apply  for  Federal  funds  to  develop  this  area.  The  City  is  preparing  an  application 
for   HUD  Open  Space  funds. 

Determined  People  of  Dorchester 

This  group  is  interested  in  the  need  for  neighborhood  facilities,  health,  recreation,  and  social  services 
In  the  Fields  Corner  area  of  Dorchester.  They  requested  the  City  to  apply  for  Federal  funds  in  their 
behalf  to  construct  a  new  neighborhood  center  to  replace  the  Dorchester  House.  The  City  has  applied 
for  a   HUD  Neighborhood   Facility  Grant. 
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Dorchester  United   Neighborhood  Association 

This  group  is  interested  in  many  issues  involving  community  improvements,  particularly  rehabilitation 
of  housing.  They  have  recommended  that  the  City  undertake  a  Code  Enforcement  Program  in  Dorchester 
and  suggested  priority  area.  Their  interest  and  efforts  resulted  in  the  Fields  Corner,  Ronan  Park,  and 
Mt.  Bowdoin-Codman  Projects  which  are  now  in  execution.  The  Housing  Inspection  Department  has 
contacted  landlords  unresponsive  to  tenants'  requests  for  improvements.   In  addition  they  have  been 
active   in  the  planning  phase  of  several   elderly  housing  developments  which   are   under  construction. 

East  Boston  Recreation,  Master  Planning,  and  Land  Use  Advisory  Council,  and  the  East  Boston  Community 
Development  Corporation,   East  Boston   Neighborhood  Council 

These  groups,  a  combination  of  civic,  neighborhood,  and  business  representatives,  have  been  actively 
involved   in   community   improvement,  elderly  housing,  and   the  establishment  of  a  Project  Advisory 
Committee  for  the  East  Boston  NDP  (housing  for  the  elderly).   Recommendations  have  been  made  by 
these  groups  to  eventually  expand   the  existing   East  Boston   NDP. 

Emergency  Tenant's  Council   (ETC) 

Representing  the  Spanish-speaking  people  of  the  South  End,  the  Emergency  Tenants'  Council  is 
interested   in   many   issues   involving  community   improvements,  particularly  small  scale  commercial 
development.  With  the  support  of  SEPAC,  ETC  was  named  the  developer  of  200  units  of  rehabilitated 
housing  now  under  construction,  228  Turnkey  housing  units  for  the  elderly,  and  350  low-moderate  income 
housing  units  now  in  the  planning  and  design  phase. 

Jamaica  Plain  Community  Council 

The  Jamaica  Plain  Community  Council   is   interested    in   many   issues  involving  community 
improvements,  particularly  housing  rehabilitation.  They  recommended  that  the  City  undertake  a  Code 
Enforcement  Program   in  Jamaica  Plain   now   in  execution. 

Lena  Park  Association  and  the  Dorchester  APAC 

These  groups  are  interested  in  servicing  low-income  persons  and  the  development  of  recreation  and 
housing  facilities  in  the  Mattapan-Franklin  area.  They  have  requested  the  City  apply  for  federal  funds 
under  HUD  s  Neighborhood   Facility  Program   in  their  behalf  for  the  purpose  of  constructing  a 
multi-purpose  Neighborhood  Center.   Funds  were  obtained  and  construction  is  now  underway.   In  addition, 
preparation   is  underway   to  create  a  Project  Area  Committee  for  the  proposed    Lena  Park   NDP. 

Mayor's  Rehabilitation  and  Conservation  Committee 

This  group  is  interested  in  the  preservation  and  rehabilitation  of  historic  sites  as  well  as  the  need 
for  open  space  within  the  North  End  planning  district.  It  is  involved  in  the  planning  stages  with  City 
governmental   agencies  to   meet  this  end. 

Mattapan   Neighborhood  Block  Association  and  the  Mattapan  Civic  Improvement  Association 

These  groups  were  interested  in  housing,  recreation  and  community  development,  particularly  with 
housing  sites.   In  response  to  these  interests,  the  City  has  made  several  modifications  to  the  Infill  Housing 
Program   in  that  area. 
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North  Bennett  Street  Industrial  School,   North   End   Recreation  Committee,  the  North   End  Athletic 
Association,  Copps  Hill  Association 

These  groups,  consisting  of  non-profit  civic  and  neighborhood  representatives,  are  interested  in  the 
need  for  recreation  and  open  space  facilities  for  children  and  adults  of  the  North  End.  To  this  end, 
the  De  Fellippo  and  Charter  Street  parks  were  rehabilitated  to  meet  the  needs  of  the  community.  A 
third  park  (Waterfront  Park)  is  in  the  design  phase.  Approximately  $505,000  of  federal  funds  have 
already  been  granted  for  land  acquisition  and  demolition  of  existing  buildings  to  extend  the  existing 
park. 

People's  Urban   Renewal  Committee   (PURC) 

PURC,  an  elected  body  of  citizens  from  the  South  End,  is  interested  in  the  need  of  low-income 
housing.  To  meet  the  housing  needs  of  the  residents  of  the  South  End,  PURC  has  recommended  that 
the  City  increase  the  stock  of  low-income  housing  units.   In  line  with  this  issue,  the  City  has  revaluated 
the  housing   needs  in  the  South   End,  particularly   in   relation  to   non-profit  rehabilitated   units. 

Roxbury  Comprehensive  Community  Health  Center  (RCCHC)  and  the  Ecumenical  Center  Inc.  of  Roxbury 

RCCHC,  an  umbrella  group  for  Roxbury  and  North  Dorchester,  and  Ecumenical  Center  Inc.  have 
been  interested  in  community  facilities  and  development,  particularly  a  service  center  for  this  area.  A 
multi-service  center  now  under  construction   resulted   from  their  efforts. 

South   End  Businessmen's  Association 

This  association  is  interested  in  the  need  for  community  development,  particularly  the  upgrading 
of  existing  commercial/retail   activity.     To  ensure  that  these   issues  are  considered,  the  Businessmen  s 
Association  has  been  actively  involved  with  City  agencies  in  the  planning  phase  of  development  programs 
for  the  commercial  or  industrial   areas  within  the  South   End  Project  Area. 

South   End  Project  Area  Committee 

A  thirty-five  member  body  representing  all  14  neighborhoods  of  the  South  End,  this  group's  task 
is  to  review  the  implementation  of  urban  renewal  plans  in  this  area,  in  accordance  to  HUD  regulations. 

South   End  Tenant's  Council   (SETC) 

Organized  to  meet  the  housing  needs  of  minority  groups  within  the  South  End,  SETC  is  interested 
in  increasing  the  supply  of  low-income  housing  for  their  constituents.  SETC  was  under  contract  during 
the  past  year  to  manage  BRA  rehabilitated   residential   properties  within  the  project  area. 

United  Neighbors  of   Lower  Roxbury   and  Bradford/Shawmut  Neighborhood  Association 

These  groups  are  interested  in  the  need  for  recreation  and  open  space  facilities  for  the  residents 
of  the  South  End.  They  have  recommended  the  development  of  several  new  parks  and  the  rehabilitation 
of  existing  parks.  To  this  end,  the  City  has  renovated  the  Carter  Playground,  built  the  James  Hayes 
Memorial  Park  (a  new  facility),  and  the  Derby  Park  is  in  the  development  and  planning  phase  and  should 
be  completed   in   1973. 

United  South   End  Settlements 

This  group  is  a  multi-facility  community  service  organization.  Its  activities  include  health  and  housing 
referrals.   It  is  also  working  with  the  Small   Business  Administration  to  stimulate   local  economic 
development.  In  the  past,  they  have  had  a  contract  with  the  BRA  to  act  as  a  relocation  referral  agency. 
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West  Roxbury   Local  Advisory   Council,  West  Roxbury  Civic  and   Improvement  Association 

These  groups  have  been  interested  in  low  and  moderate  income  housing,  specifically  for  the  elderly. 
They  were  actively   involved   in   the  planning  and  development  phase  of  the  Westchester  Housing 
Development  and  the  5300  Washington  Street  Elderly  Housing  Project.  Recommendations  were  made 
on  behalf  of  these  groups  to  alter  the  plans  for  the  Washington  Street  Development  and  the 
Westchester  Housing  Development.  In  view  of  this  fact,  the  City  has  modified  the  housing  plans  for 
these  developments. 
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